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Seattle trys rubber-asphalt 
_ paving for streets, bus stops, 


. 
' Use of rock bolts highlights 
3 fault treatment at Folsom Dam, 
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Years of working with air compressor 
Operators in every field have shown 
Texaco Lubrication Engineers that 
clean, low-cost performance comes 
only when you lubricate your com- 
pressors with an oil that’s exacily 
right for, your partidulur operating 
conditions. 

That is why there is a complete line 
of Yexaco air compressor oils — one 
to assuré maximum efficiency and 
economy whatever the type or size of 
your compressors, whatever your 
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operating conditions. Let a Texaco 
Lubrication Engineer help you select 
the proper one. 

For your drills, use Texaco Rock 
Drill Lubricant EP. It’s a favorite 
with drill doctors because its extreme 
pressure properties give top protec- 
tion against wear, and it guards 
against rust whether drills are run- 
ning or idle. You'll get longer drill 
life, reduce your maintenance costs. 

Find out how Texaco can help you 
keep all your machines working more 


Photo Courtesy Gardner-Denver Co. 


Contractors everywhere are saving 
time and money, preventing confu- 
sion and mistakes by following the 
Texaco Simplified Lubrication Plan. 
With it, all major lubrication can be 
handled with no more than six Texaco 
Lubricants. Ask your Texaco Lubrica- 
tion Engineer for full details. 


efficiently, bring down your costs. 
Just call the nearest of the more than 
2,000 ‘Texaco Distributing Plants in 
the 48 States, or write: 

The Texas Company, 135 East 42nd 
Street, New York 17, N. Y. 


lHere’s a spot you may find yourself in some 
fay. That is going to be the time when 
smooth operation and real maneuverability 
will pay off—the time when a real Rock 
Shovel means the difference between fast 
‘output and profit or red ink on the books. 

Your Northwest is a real Rock Shovel. 
‘The Northwest Dual Independent Crowd 
sutilizes force most other independent crowd 
shovels waste. 


Uniform Pressure Swing Clutches, the 
“Feather-Touch” Clutch Control, smooth 
‘operating boom hoist equipment and North- 
west steering and travel all combined give 
the operator every advantage in places like 
this. If you know operation try to get on 
a Northwest and learn for yourself. There 
is no better salesman to convince you that 
a Northwest will deliver the output you are 


looking for. Make your next machine a real 
Rock Shovel. 


NORTHWEST ENGINEERING CO. 
135 South LaSalle Street, Chicago 3, Illinois 


NORTHWEST SALES OFFICES: 


LOS ANGELES, CALIF. 
BUTTE, MONT., Hall-Perry Machinery Co. MEDFORD, ORE., Cal-Ore Machinery Co., Inc., 3707 Santa Fe Ave. 


RENO, NEVADA, Sierra Machinery Co., Inc. PORTLAND, ORE., Balzer Machinery Co. SAN FRANCISCO, CALIF. 


eS ; : ; 255 Tenth Street 
EYENNE, WYO., Wilson Equip. & Supply Co. DENVER, COLO., Constructors Equipment Co. SEATTLE, WASHINGTON 


SALT LAKE CITY, UTAH, Arnold Machinery Co. 1234 Sixth Ave., South 
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HYDRAULIC TUNNEL construction isn’t all underground. These men are 
127 ft. above the alignment of P. G. & E.’s Pit 4 tunnel near its downstream 
portal, knocking the high spots off some rock as they prepare to sink a 
surge chamber 63 ft. in diameter. For more pictures and a full story on 
this Walsh Construction Co. tunnel job, see pp. 82-84. 
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yin engineer heads the 
Bureau of Reclamation 


wf AM engineer is again directing the Bureau of Recla- 
i} nation. It has been many years since the office has 
yeen occupied by a Commissioner with a background 
that provides both experience in the building of rec- 
mation works and a thorough knowledge of Bureau 
Be onrel and practices. 
_W. A. Dexheimer is assuming leadership of this or- 
Biization that has been so important in the devel- 
opment of the West. His record indicates technical 
|cnowledge and the quality of leadership that is so im- 
soortant at this time. For the past years this Federal 
agency has rendered top policy decisions which were 
often at variance with the studied decisions of its en- 
)Zineers. The new Commissioner will provide an inspi- 
i rational force which will tend to recreate a unity within 
‘this engineering organization and a return to sounder 
principles. 
| It is equally significant that the new leadership takes 
rover the Bureau of Reclamation at a time when the 
Administration has indicated that its engineers are to 
/speak as engineers, and not simply echo political policy. 
| From the Secretary of the Interior comes the statement 
| that members of his agencies are at liberty to express 
"their technical and engineering opinions with refer- 
|-ence to project feasibility without regard to what may 
be considered the expressed policy of the department. 
| This adds stature and dignity to the individuals within 
ithe Bureau of Reclamation. It is evidence that they 
may consider themselves professional men who reflect 
» technical conclusions rather than dogma. 

Lastly, it is significant for young engineers who pre- 
fer careers in active construction to note that the new 
| Commissioner came up “from the field”! For those 
| young engineers who are considering careers either 
with contractors or in any construction phase of this 
broad industry the record of “Dex’’ Dexheimer should 
| stand as an inspiration. 


_ Money generates more local demands 


Any increase in public funds always creates added 
pressure from groups representing special interests. At 
the present time this is particularly true in those West- 
ern states where an increase in the gas tax has placed 
new funds at the disposal of administrating agencies. 
It is a signal for all local pressure groups to organize 
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their attack on the highway department for demand- 
ing pet projects in the expanded program. 

The situation emphasizes the need for a firm stand 
on a highway betterment program based on the type 
of information developed through adequacy surveys 
and their analysis. ‘These surveys must be the basis for 
allocating highway funds if Western states are to bring 
their road systems up to modern standards and expand 
them with an orderly procedure. 

The sufficiency type of survey was developed to meet 
this particular need. All interests in the construction 
industry should add their backing to the position of 
the various state highway departments as opposed to 
allowing pressure groups to determine where the money 
will be spent. 


Death in the trenches 


Unsafe practices for the sake of job economy are 
never justified. For every fatal or disabling accident on 
construction jobs such factors as faulty supervision, 
careless job workmanship, or lack of common sense 
safety precautions are the usual faults. Along with 
electrocution by accidental contact with high-voltage 
power lines, deaths and injuries caused by the collapse 
of trenches, ditches, and excavations, contribute the 
major share of fatalities each year on the West’s con- 
struction jobs. During 1952, in California alone, there 
were 12 deaths from this latter source, with 190 dis- 
abling injuries recorded. 

Engineers, contractors and conscientious superinten- 
dents are always appalled when a fatal accident occurs 
on a job with which they are connected. Self-blame 
and censure live with them for many days after such 
an accident. But what can be done toward eliminating 
hazardous situations in trenching and excavation work? 

The California Division of Industrial Safety is ac- 
tively trying to provide a sound answer to that question. 
Last month, a Northern California construction firm 
and its job foreman were jointly convicted for safety 
violations which led to the death of a worker as the 
result of a collapsed ditch. It was the first such pros- 
ecution and conviction recorded in California. Both 
the company and the foreman were fined $250 for vio- 
lation of the California Trench Construction Safety 
Orders and the California Labor Code. And the com- 
plaint against the defendants was signed by staff mem- 
bers of the Division of Industrial Safety. The Division 
pledges itself to strict enforcement of these provisions 
during coming months, and this aim is worth applause 
from the construction industry. 

No member of the construction industry can disa- 
gree with this aim, which recognizes that every trench 
should be treated as a potential source of death or 
injury unless properly shored and braced. 
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all-wheel drivet.. teamed with... all-wheel steer * 


gives you 


only AUSTIN-WESTERN has it 


front drivers PULL 


Whenever you see the grader in an offset position, as in the illustrations 
on this page, you can be sure that it is moving more material farther and 
faster than any other grader can do it. 

“Controlled Traction” is the reason—and controlled traction is pos- 
sible only in a grader with the directional control of All-Wheel Steer, 
plus the “push-pull-power” of All-Wheel Drive. 

By offsetting the machine, the operator can put front and rear wheels 
where traction is best, can eliminate all side-thrust at the toe of the blade 
(which can be utilized to its entire length), and can balance the whole 
power of the grader against the load. 


rear drivers PUSH 
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CALIFORNIA—EDWARD R. BACON COMPANY. 
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D \N JULY 23rd and 24th, the City 
A of Seattle became the first city in 
the Northwest to install a test section 
‘f natural rubber-asphalt pavement. 
‘hus, the pave-a-block campaign of 
)he Natural Rubber Bureau has finally 
| stretched” across the entire country 
d for the length of the Pacific Coast. 
| “he City of Los Angeles placed a test 
ction, first in the West, in August 
952 (Western Construction—October 
952, pp. 68, 69). 

Seattle’ s section was laid on Olive 
ay, between Bellevue and Harvard 
s. Olive Way is a stone block paved 
treet 42 ft. wide with an average 
“rade of 8%. City Engineer William 
. Parker selected this street because 
: is typical of the type of work re- 
quired in the city’s street rehabilita- 
ion program. 

Preliminary preparations, prior to 
»aving, consisted of the removal and 
veplacement of all loose block and the 
aising of the existing utility fixtures 


WESTERN 
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On the 14% grade 


of this bus stop area, at 
fourteen other bus stops, and for 2-in. 


resurfacing over a typical stone block street — 


to meet the new grade. A very light 
tack-coat of RC-cutback was applied 
to the block at the start of paving 
operations. This was followed by the 
spreading of a thin levelling course 
and rolling. A 2-in. overlay of bitu- 
minous concrete was then placed and 
the street was rolled thoroughly. 


Paving pattern 


Estimated tonnage for the paving 
of this street was 900 tons. Because 
this was an experimental job, the 
rubber mix was placed in the center 
portion with Seattle’s regular bitu- 
minous mix on either end to serve as 
the control or comparison pavement. 
One hundred tons of control mix was 
laid for the full width, starting at 
Harvard St. and finishing at the Boyl- 
ston St. intersection. This was fol- 
lowed with 675 tons of city mix to 
which was added natural rubber 
powder at the rate of 5 lb. per ton of 
finished mixture. This tonnage paved 
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Seattle tests rubber-asphalt paving 


from the Boylston St. intersection to 
25 ft. south of the E. Denny St. inter- 
section. The balance of the work was 
completed to Belleyue St. using the 
regular city mix without rubber, with 
the exception of a 10-ft. strip on the 
east side of the street. 

A trolley-bus line uses the street 
from Bellevue to Melrose, and it was 
necessary to maintain bus service 
during paving operations. A 10-ft. 
strip on the east side of the street was 
first paved for the entire distance to 
Bellevue St. Rubber powder was used 
in this mixture. Within one hour after 
rolling was completed on this upgrade 
strip, the busses were allowed to run 
over it. 


What went into the mix 


The mixture was prepared at the 
City’s asphalt plant, about one mile 
from the job. Materials used were 
crushed stone (basalt) for the coarse 
aggregate and bank sand for the fine 
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PRELIMINARY ANALYSES COMPARING MIXES 


Seattle 
City Mix 

% passing 34" 

% passing /2" 

% passing 4" 

% passing V4" _.. 

% passing #10 .... 

WA passing 20 

oe passing #40 

vf passing #80 ~. 


%o passing #200 
Asphalt content 


with Rubber 


Seattle 
Specifications 


100.0 
65-90 
55-75 
45-60 
25-30 
14-25 

22.0 25.0 6-20 

12.0 14.0 2-12 
4.0 6.0 0-5 
6.2 69 


Special Mix 
with Rubber 
100.0 
94.0 
77.0 
64.0 
40.0 
31.0 


City Mix 


100.0 
89.0 
* 65.0 
49.0 
30.0 
25.0 


PLANT FORMULAE, FROM ANALYSES OF JOB SAMPLES 


Seattle 
City Mix 
17.8% 
24.8%, 
24.4°/, 
26.9%, 


6.1% 


Bin #4 (34") 

Bin #34: (Set) eater eee 
Bin #2 (3/16") 

Bin #1 (Sand) ._ 
Natural Rubber _. Be (ayo 
AsphaltiGemontsss se eee 


aggregate with an asphalt cement (85- 
100 penetration grade). No added 
filler was used; the fine aggregate 
contained sufficient material passing 
200-mesh to meet specification re- 
quirements. The plant is a batch-type 
plant, each batch being 3,000. lb. 


Adding the rubber 


When rubberized mixture was pre- 
pared, the weighed quantity of rubber 
powder was added to the pug mill be- 
tween the two lines of paddles as the 
hot dry aggregates were dumped from 
the weigh-box. The usual 5- to 10-sec- 
ond dry mixing period was given each 
batch, sufficient to distribute the rub- 
ber powder throughout the mass, This 
was immediately followed by the ad- 
dition of the hot asphalt cement and 
thorough mixing. No additional mix- 
ing time was required so there was no 
loss of time or production when the 
rubber powder was used. Mixing tem- 
perature varied between 260 deg. F. 


City Mix 
with Rubber 
17.8% 
24.8°/, 
24.4%, 
26.65% 
0.25%, 
6.1% 


Special Mix 
with Rubber 
15.3% 
VARA A 
21.3%, 
35.1%, 
0.25% 
6.35%, 


and 310 deg. F., with an average of 
295 deg. F. Listed in the accompany- 
ing box are the job mix formulae 
used, together with laboratory analy- 
sis of the various mixes. 

The city’s own paving crew and 
equipment were used for the job. A 
Barber-Greene paver was used for 
spreading and the rolling was accom- 
plished with two rollers, one three- 
wheel and one tandem. The paving 
crew did notice some improvement in 
the laying of the rubber mixture; 
negligible “touching up” was needed 
behind the paver, while the roller op- 
erators found it necessary to roll the 
rubber mixture directly behind the 
paver with the final rolling following 
shortly thereafter. 


Laboratory tests 


Preliminary investigational studies 
were made by the Natural Rubber 
Bureau Research Laboratory, located 
at Rosslyn, Virginia. For this work, 


PAVING MACHINE lays rubberized mix down the 8% grade of Olive Way. Adjacent lane to 


right of machine has already been rolled. 


™ 
ie 
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-located on University Street betwee 


samples of both the coarse and fizg 
aggregates and asphalt cement thig 
were to be used were shipped to th@ 
laboratory. Some of the results of 
tained by the addition of rubber pov 
der to the Seattle city mix are as fe 
lows: 
Specific Gravity -............-..- 
Marshall Stability —. 
Marshall Flow - 
Per Gent Voids see 


Another phase of the preliminay 
work performed in the laboratory wi 
to determine whether the addition 
rubber powder would improve th 
behavior of bituminous mixes wh¢@ 
used at bus stops. Pavement distre/j 
has occurred at these zones in Seattl]@ 
particularly where the stops are “ 
grade.” Some deviation from speci 
cation requirement was permitted f 
allow for the addition of more fine 
The following laboratory results wey 
obtained on such a mixture wit 
added rubber powder: 


Specific Gravity, ase 2.316) aa 
Piveem Stabilityiee 2 asec 46.5 f 
Marshall Stability 2,035 lb. 
Marshall: Blow. =: 2222.5. 0.14in. 
Cohesiometer Value ......... 225 


Per Gent: Voids’ 22..2.-.6 4.75 


It was felt that by reducing the Flo 
Value as obtained by the Marsha 
method, the tendency of the mix t 
rut and push would be materially r¢ 
duced. 


Paving a bus stop 


One such bus stop was paved wit 
this special rubberized mix. This i 


2nd and 3rd Avenues. The area is 1 
ft. wide and 100 ft. long and thicknes 
of the pavement is 3 in. This materia 
was laid by hand in two courses. Th 
grade at this particular point is 14% 
There are fifteen such areas to b 
paved throughout the city. a 
Personnel 


All of the experimental paving wa 
planned by William E. Parker, Seattl 
City Engineer, and the details wer 
worked out by J. Robertson, Assistan 
City Engineer. D. A. Anderson, Prin 
cipal Engineer, directed the field work 
and B. Mason, Supervising Senior En 
gineer, was in charge of the testing 
work. H. Hutchinson was in charge 0 
the field inspection, while the asphal 
plant work was under the direction o 
P. Gallaher. The Natural Rubber Bu 


Ryan of Washington, DaG, 
Engineer. 

Several members of the Washing 
ton State Highway Department, to 
gether with many county engineers 
and officials from neighboring cities 
were interested spectators. The As 
phalt Institute and several large 
asphalt refineries were also repre- 
sented. Seattle’s Mayor Allan Pom- 
eroy very ably “raked” the mixture on 
University Street with some members 
of the City Council lending thew 
moral support. fa 


! se of rock bolts 
highlights 
‘Htreatment of — 


FAU LT at 
FOLSOM 


Exploratory shafts and drifts and use of a new 


‘| bore hole camera also play a part in correcting 


if fault condition discovered under left abutment 
a at big Corps of Engineers project 


qa 
] REATMENT of the geologic 
ful fault discovered last fall beneath 
‘he left abutment of Folsom Dam has 
ow been completed and very little 
jp isible evidence of the condition re- 
ains. It is difficult to evaluate result- 
ng delays in overall progress on the 
if 29,000,000 contract held by Merritt- 
avin, for much of the corrective 
ork was done during a period of time 
/vhen high river flows prevented ex- 
qj ensive concrete work in the channel 
i ection of the dam. However, it is 
ertain that progress was delayed on 
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monoliths in the left abutment as 6 
exploratory shafts ranging in depth 
from 20 to 30 ft. and interconnected 
by about 500 ft. of drifts were ex- 
cavated in the fault zone and later 
plugged with a total of 1,700 cu. yd. 
of concrete. Remedy of the fault con- 
dition in areas outside the limits of 
existing concrete pours included 
about 80,000 additional yards of strip- 
ping foundation rock and required 
removal of two bents of the contrac- 
tor’s trestle. 

The fault vicinity and its occurrence 


relative to concrete elements of the 
dam is shown in the accompanying 
drawing. First evidence of the fault 
was found late last fall during excava- 
tion for Block 17. At that time it was 
thought that the fault daylighted 
under the adjacent Block 18. In any 
event, however, the need for investi- 
gation of the unexpected condition 
sent Corps of Engineers geologists 
scurrying to recheck their original 
exploratory data of dam site investi- 
gations. These consisted principally 
of NX cores taken at various points 
along the axis of the dam and on both 
sides of it. 


Core limitations 


The nature of the technique for ob- 
taining NX cores is such that por- 
tions of the core record may be ob- 
scure. It had been known from earlier 
work that the granite bedrock at 


SAM BURKS (left), field engi- 
neer on the concrete dam for 
the Corps, indicates upper limit 
of concrete in drift along joint 
between Blocks 22 and 23. Burks 
is standing on footwall of fault 
where recent excavation has 
been carried down to new foun- 
dation elevation for Block 22, 
exposing previously placed con- 
crete plug. 


CLOSEUP of drift below joint 
between Blocks 22 and 23 (por- 
tion under Block 22 has been 
daylighted) shows where con- 
crete was bulkheaded off. Thin 
fault seam shows at left of pic- 
ture. Rock bolts are drilled in 
on a sharp angle to tie rock 
strata together. 
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Original oe 
“Ground >" 


- 


SE 
_2 Present 
“ |Ground, 


ROCK TO BE 


EXCAVAT EO 
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CONTROL AXIS 


—— Fault 


PROFILE of dam (above), seen from downstream, shows occurrence of fault between 
Blocks 17 and 23. Cross-hatched areas indicate concrete already in place before fault 
was discovered. Dip of fault carries it well below right abutment, where no trouble 
resulted. In fact, the fault was not encountered during driving of diversion tunnel below 


right abutment. 


PLAN of dam (below) reveals pattern of exploratory shafts and drifts, extent of con- 
creting below Block 23. Such work below blocks between 17 and 23 was later wiped 
out by wholesale stripping of foundation down to fault footwall elevation as shown 


on profile. 


Folsom contained many and varied 
weathered seams. The presence of 
these seams was substantiated in the 
expected manner during coring opera- 
tions; that is, where a seam was en- 
countered, the core would be discon- 
tinuous and would not hang together. 
Unfortunately, fault zones:and the 
gouge associated with them show up 
in exactly the same way. 


Core data checked 


Last fall, with the first positive evi- 
dence of the fault before them in 
Block 17, the geologists were pro- 
vided with some “hindsight” whereby 
to evaluate their original records. 
From their core logs, they were able 
to plot what might be called a locus 
of points in cores taken between 
Blocks 17 and 23 which matched the 
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apparent dip and strike of the fault 
as it had been observed in Block 17. 
Under Block 23, the extent of abut- 
ment concreting at that time, the fault 
breaks up and virtually disappears in 
a pattern of minor planes. 

In January exploratory excavations 
of the fault were begun and were con- 
tinued through the next four or five 
months. The extent and pattern of 
these excavations are shown in a par- 
tial plan of Blocks 16 through 25. 
Generally, the procedure was to sink 
shafts about 10 ft. square from the 
existing ground surface some 20 or 30 
ft. down into the fault zone. Where 
necessary, drifts were excavated 
along the fault to determine its nature 
and extent. Since concrete had al- 
ready been poured in Block 23, the 
shafts for exploration under that block 
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were sunk outside the block, both uj 
stream and downstream. A 

Additional information was gainé 
from 3-in. holes into which was loy 
ered a bore hole camera. The came’ 
used at Folsom is a brand new o: 
developed by Engineers Research A 
sociates, a division of Remingte 
Rand, at the request of E. B. Burwe 
chief geologist in the office of thi) 
Chief of Engineers. 


Color film record 


Bore hole cameras are not a ne 
development. A type developed f 
use in the petroleum industry was d 
scribed in Western Construction fc 
November 1951 (p. 79). Of slight 
larger diameter (3.12 in.), that camet 
was adapted for exploratory work i 
the outlet pipe of a small earthfi 
dam. The new camera is somewhag 
more versatile, and doubtless mor 
precise. A big advantage for its use i 
geologic work is that it accommodate 
color film. In conjunction with t 
camera itself, improved means of pre 
jecting the photographic record fo 
study have been developed. Thi 
frames are projected on the inside agF 
a translucent screen of the same diam 
eter as the drill hole; the effect fo§ 
the observer is the same as that a 
looking at a conventional drill core4 
in full color. 


Two fault remedies 


Two methods of fault treatmeniy 
were decided upon, depending o 
whether or not mass concrete hai 
already been placed in a given are 
In the case of the unpoured Blocks 1 
through 22, the remedy was clearcut} 
It was simply to excavate further fom 
the dam foundation. This work ha 
included the removal of some 80,000§ 
cu. yd. of rock down to the footwalm 
of the fault. 

This action resulted in an unusua 
situation at the joint between Block 
22 and 23, where a sharp drop of abou 
30 ft. between foundations of the tw 
blocks resulted from the additional, 
excavation. To stabilize the rock face 
rock bolts associated with mining 
were employed as shown in the acij 
companying photograph. The boltgj 
are spaced approximately on 5-ft@ 
centers in both directions. They ar@§ 
1%4 in, in diameter and 14 ft. longi 
split at the driven end and fitted wit 
wedges to provide anchorage. These§ 
bolts were installed concurrently with 
excavation alongside Block 23, as line 
drilling exposed the progressivel 
higher face. 


Instrumentation 


A sidelight on the conduct of this 
work was the provision made for ob 
serving possible movement in Bloc! 
23 during this excavation as well as 
during the tunnel work directly unde 
the block. An extensometer wa 
rigged between Blocks 23 and 24 and 
periodic measurements made. No 
movement was recorded. 


Concluded on page 132 if 


Up goes a 73-ft. 4-in. prestressed roof girder. At Long Beach Harbor, a total 
of 82 such girders (most prestressed concrete in any U. S. building to date), 
along with 4,160 cu. yd. of precast concrete elements, adds up to— 


ALL PRESTRESSED AND PRECAST 


WAREHOUSE: $5.68 PER SQ. FT. 


TILIZING more cubic yards of 
prestressed concrete than any 
#) other building to date in the country, 
/ the most recent addition to the harbor 
‘facilities of the Port of Long Beach 
‘is a large concrete warehouse located 
in the outer harbor on Pier A at 
Berths 6-7-8. The building will be 
' used for the temporary storage of all 
' kinds of cargo, including at times 
' large amounts of baled cotton. 
Main portion of the building is 150 
ft. wide by 1,200 ft. long. There is a 
| low 24 x 64-ft. office wing at each end 
. of the building. Six crosswalls divide 
the warehouse into four 150-ft. and 
three 200-ft. long bays. One row of 
| columns 25 ft. apart on the center line 
of the building is the only interior 
roof support. 
- Except for 1,108 40-ft. long creo- 
soted wood piles, which support the 
foundation, all structural parts of the 
building are reinforced concrete, and 
most of the concrete is precast. A 
summary of the precast items, total- 
ing 4,160 cu. yd. of concrete, is as 
- follows: 


1,728 waffle-type thin-shell roof slabs 
82 identical prestressed roof girders 


By 
JAMES R. 
BOLE 
Chief Structural 
Engineer 
J. H. Davies, 


Consulting Engineer 
Long Beach, Calif. 


41 identical concrete columns 
48 vierendeel-type sway frames 
82 roof monitor frames 

92 tilt-up wall panels 


Poured-in-place concrete totals 
3,750 cu. yd. and includes foundations, 
end and cross walls, exterior columns, 
continuous longitudinal tie beams at 
the top of the exterior walls and at the 
sides of the monitor roof openings, 
and walls and roof of end office wings. 


Low unit cost 


Johnson-Western Constructors of 
San Pedro was the contractor. Their 
bid of $1,072,718.00 was the lowest of 
13 bids received by the Harbor De- 
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partment. This figure amounts to 
$5.68 per sq. ft. of floor area. This cost 
included the following construction 
items outside of the building: 
2,250 lin. ft. of retaining walls at load- 
ing platforms 
1,500 lin. ft. of 15-in. and 21-in. con- 
crete pipe storm drains 
1,800 lin. ft. of 6-in. V. C. sewer pipe 
1,350 lin. ft. of 4-in. and 8-in. water 
service 


The bid included a complete auto- 
matic fire sprinkler system and also 
an item of $96,000 for furnishing and 
driving the wood piling. It did not 
include the cost of required sand fill 
under the floor and the 6-in. thick 
asphaltic concrete floor itself. This 
work was done by the Harbor De- 
partment under separate contract. 


Precasting slabs and columns 


All precasting was done at the job 
site, and all concrete was transit 
mixed. Finished concrete work was 
sprayed with a curing compound and 
covered. After forms were removed 
the various items were carefully 
stacked until ready for installation in 
the building. 
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PRECAST COLUMN 


SECTION THRU BUILDING 


THE JOB IN DETAIL 


Main portion of building, shown in sec- 
tion, is 150 ft. wide and 1,200 ft. long. 
Only interior roof support is row of 
columns down center, 25 ft. apart. The 
82 prestressed roof girders, shown in 
elevation at left, are identical. The 12 
cables shown toward bottom of Section 
A-A were tensioned from both ends to 


a stress of 145,000 psi. 


The roof slabs were 4 ft. wide by 
25 ft. long with 4-in. wide x 10-in. 
deep side ribs, 6-in. deep intermediate 
cross ribs at 4-ft. centers, and a 144-in. 
thick top slab reinforced with mesh. 
These slabs were cast in metal forms 
in long rows at the side of the build- 
ing. After erection on top of the roof 
girders, steel plate inserts in the end 
of the slabs were welded to small 
angles cast in the girders. The joints 
between the slabs were then filled 
with cement grout. 

The precast interior columns were 
18 x 22 in. by 27 ft. high. The tops of 
the columns were widened to a width 
of 3 ft., 6 in. to receive the roof gird- 
ers. These columns were cast outside 
the building in metal forms on con- 
crete casting beds. As soon as they 
were cured they were set into position 
in 4-in. deep recesses in the founda- 
tions. Angles cast in the bottom of 
the columns were bolted to four l-in. 
anchor bolts. The recess was then 
filled with concrete. It was not neces- 
sary to guy these columns; some 
stood by themselves for several 
months before reef girders were 
erected. 

The sway frames were 5 ft., 7 in. 
deep by 24 ft. long. Top and bottom 
chords were 10 x 12 in.; end and 
center verticals were 12 x 12 in. These 
also were cast in metal forms outside 
the building and after erection were 
welded to columns by means of steel 
inserts. Short poured-in-place col- 
umns extending from the top of the 
precast columns to the underside of 
the monitor frames encase reinforc- 


PILES —| | 


4-8" 


SECTION AA 


ing dowels from the ends of the sway 
frames and the roof girders. 

The monitor roof frames were L- 
shaped with 12 x 14-in. x 5 ft. long 
vertical legs and 14 x 18 in. x 20 ft. 
long horizontal beams. Cast in metal 
forms outside the building, inserts in 
the frame were welded to inserts in 
the roof girders and in the top of the 
center columns after erection. Typ- 
ical roof slabs were then welded te 
these monitor frames. 


Placing wall panels 


The precast exterior wall panels 
were 23 ft., 2 in. wide x 30 ft. high. 
Alternate panels had 18 x 18-ft. open- 
ings for vertical rolling steel doors. 
Wall panels were 6 in. thick except — 
for the lower part of the door panels 
which was made 8 in. Wall panels 
were cast inside the building on top 
of the first course of the 6 in. thick 
asphaltic concrete floor. 

Panels were cast several high on 
top of each other. Because a sand 
rough instead of a smooth exterior 
surface was required by the specifi- 
cations the slabs were separated dur- 
ing pouring by a layer of heavy Sisal- 
kraft paper instead of the usual bond- 
breaking agent. These panels weighed 
about 27 tons. 

For erection handling a heavy steel 
H-frame was first bolted to the panel, 
then the panels were picked up by a 
crane, tilted into a vertical position 
and set down into a continuous 
groove in the foundation. Side and 
top dowels projecting into poured-in- 
place wall columns and longitudinal 
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oof beams secure the panels in the 
-ompleted structure. Temporarily 
vach wall panel was held in place by 
‘our wire guys. 


Prestressed girders 


The 82 prestressed roof girders a are 
>f most interest to engineers and con- 
ractors. These girders are 73 ft., 4 in. 
Pong and 56 in. deep. Web is 7 in. 
hick, and flanges are 20 in. wide. At 
each end of the girder a 4-ft. long 
section is cast 20 in. thick for full 
depth. There is one intermediate 18 
in. wide solid stiffener, under the base 
of the monitor frame. Each girder 
'weighs approximately 31 tons. 

Each girder is reinforced with 12 
pcables with 7)4-in. dia. wires in each 
cable. These wires are prestressed to 
a stress of 145,000 psi. The prestress- 
ing method used was that of the Pre- 

)stressed Concrete Corp. of Kansas 
‘City, Mo. Each wire is cut to length, 
‘threaded through an end anchor and 
/buttonheaded. These end anchors 
‘have external screws that fit into a 
vhydraulic jack that exerts the pre- 
stressing force. Each group of wires 
/was then packed with mastic, wrapped 
with heavy paper and delivered to the 
)job in large coils ready for installa- 
ition in the forms. 
Except for the first three, all girders 
el cast inside the building. Metal 

forms were used on the early girders. 
i Later, additional wood forms were 
| also used, to expedite. girder manu- 
‘ facture. Both types of forms gave 
}) very good results, even after many re- 
"uses. 


Prestressing experience 


| As the cables were laid into their 
' correct position in the forms they 
§} were supported by metal spreaders 
attached to the side forms. In addition 
| to the cables there was a small amount 
‘of ordinary reinforcing steel. No 
trouble was met in obtaining the 
specified 5,000-lb. concrete. Maximum 
| size aggregate of 34 in. was used ex- 
cept in the lower girder flanges where 
¥Y-in. maximum was used to facilitate 
placing concrete around the cables. 
| Both internal and external vibration 
_ was used. 
_ Prestressing was not permitted 
| until after the concrete had reached 
a strength of 4,000 psi. Cables were 
stressed in a planned sequence so that 
no undue eccentric forces could be 
| introduced into the girders. Hydraulic 
jacks were fitted over the end anchors 
' and the cable elongated a predeter- 
~mined length. A check on this elonga- 
tion was given by the pressures indi- 
cated on the gauges. Cables were 
tensioned from both ends of the gird- 
-ers. After the cables had been given 
their proper stress they were held in 
position by steel shims dropped be- 
tween the end anchors and steel bear- 
ing plates cast in the ends of the 
girders. 
Although the cables were not en- 
_ cased in any metal or plastic tube no 
trouble occurred due to cable bonding 


PRECAST WALL PANELS, 23 ft. 2 in. wide and 30 ft. a were cast inside building area on 
top of first course of asphaltic concrete floor. For placing, crane picked up 27-ton panels by 


means of heavy steel H-frame bolted to panel. 


with the concrete. And in the 6,888 
wires that were stressed not a single 
failure was observed in either the wire 
or the buttonheads. After a little ex- 
perience it was found that two men 


CABLES were tensioned from both ends of 
girders by hydraulic jacks fitted over end 
anchors. It was found that two men could stress 
the twelve cables in one girder in about four 
hours. 
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could stress the twelve cables in one 
girder in about four hours. 

The girders were erected by means 
of two cranes, one at each end. Plates 
cast in the ends of the girders were 
anchored to bolts cast into the col- 
umns. Later the ends of the girders 
were encased in poured concrete, this 
covering and protecting the cable an- 
chorages. In spite of the rather nar- 
row width for so long a girder it was 
not necessary to provide any erection 
lateral bracing. 

The warehouse was designed to re- 
sist earthquake forces as set up by 
the Uniform Building Code. Special 
attention was also given to the pos- 
sible effect on this building of the 
rather extensive land subsidence that 
has been taking place in the Long 
Beach Harbor Area. As the ground 
settles vertically it also moves hori- 
zontally, and a building of this length 
may twist, tilt, shorten or lengthen. 
To compensate for this expected 
movement a complete expansion joint 
through wall and roof construction 
was provided at each of the six in- 
terior cross walls. Each joint allows 
for a movement of 6 in. 


Personnel 


This building was designed by the 
office of J. H. Davies, consulting engi- 
neer of Long Beach. The writer was 
in charge of the design and prepara- 
tion of plans. Supervision of construc- 
tion was by the Port of Long Beach, 
R. R. Shoemaker, Chief Harbor Engi- 
neer. For the contractor, Johnson- 
Western Constructors, Larry Sulli- 
van was area manager and Ray Otti 
was project superintendent. 
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a E Pup LicBe DAMN Ed 


... is apparently the attitude of a lot of contractors and engineers, 


judging from their poor use of common sense “‘public relations.” 
But, what is good PR? Is it important to the engineer and builder? 
Here are the answers. 


By ROBERT F. KAROLEVITZ*, Seattle, Washington 


UBLIC RELATIONS men like to say that their pro- 

fession goes back to the time Eve first donned a fig 
leaf in the Garden of Eden. They say it’s the first recorded 
example of anyone doing anything to influence someone 
else. 

Some professions and some companies in all businesses 
are still in the fig leaf stage with their public relations. 
This is particularly true of most civil engineers and prac- 
tically everybody in building and heavy construction. 

Recently Prof. H. G. Baity, head of the Department of 
Sanitary Engineering at the University of North Carolina, 
said: “Engineers do poor public relations out of a sort of 
self-conceit. They act as if the truth of the matter always 
is self-evident to the layman.” 


| AMAL GAMMATED 


“Yeah? Well does it come in a bottle, or do you spread 
it on with a brush?” 


Baity’s comment is probably too all-inclusive and too 
strong, yet men at every convention and get-together in 
the engineering field and construction trades during the 
past several years have stressed the need for better public 
relations. The major trouble, it seems, is that the phrase 
“public relations” is pitched out into the audience, leaving 
the engineer to wonder if the stuff comes in a bottle or 
whether you spread it on with a brush. 

What is public relations? Is it important to the engineer 
and the builder? 

This two-part discussion of “PR” (the second section 
describes the “tools”) was written to acquaint engineers 
and builders with the definition and the scope, the intra- 
cacies and the possibilities of public relations. Then the 
next time a speaker drops the unadorned phrase, it won’t 
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be like dangling a problem in transverse stresses before 
an unschooled layman. i 

Public relations offers a field day to those who write 
definitions. Actually, in this crowded, busy world of ours, 
nearly everything we do causes someone else to think 
good, bad or indifferently about us. The sum total of the 
attitudes of various people toward us or our organization 
has come to be known as our “public relations.” What we | 
do to understand, improve or alter those attitudes then | 
becomes a public relations effort. 

There are basically two kinds of PR—“internal” and 
“external.” The internal variety consists primarily of labor | 
relations and the maintenance of good will between the 
front office and the working force. Under this heading | 
come the house organs, company picnics, suggestion 
awards, fair play, special benefits, a friendly word from 
the boss, an occasional extra dollar in the paycheck when 
that dollar is earned, good working conditions, ad in- 
finitum. 

The external form is what we most generally consider 
to be true public relations. By this we mean our dealings 
with the myriads of people who come into contact with 
any given business. Such people for an engineer or builder 
would include the legislators who are working on a bill 
which would greatly affect the industry and himself, the 
stockholders of the firm, the citizens of a community who 
are being inconvenienced by some construction project, 
prospective customers, etc. A “public” can be the sum 
total of all people or it can be a carefully defined segment 
of the population. Because of a certain product a company 
makes, one of its publics could be (to stretch a point) 
“left-handed Scotch-Irish potato-pickers between the ages 
of 22 and 36.” 

Public relations not only assumes that the public’s 
opinion is important, but it admits the necessity of edu- 
cating the public so that its opinion will be based on 
knowledge and understanding instead of hearsay, rumor 
and vague generalities. 

Parker, Hill and Ingman, Seattle, Wash., consulting 
engineers, offer an example of education for a specific 
public so that its opinion would be based on fact and not 
fancy. 

The Seattle firm acts as consultant for some 35 mi. of 


*THE AUTHOR, Seattle engineering writer, recently returned 
from Korea where he was News and Feature Editor for General 
Van Fleet’s Eighth Army. Talking to many engineers and con- 
struction men on duty there gave him an insight into the need for 
public relations within the civil engineering profession. Stateside 
observations reinforced his. thoughts and ideas. This acticle is 
the result.—Editor. 


WESTERN CONSTRUCTION — September, 1953 


ers under construction in the north end of that city. 
J | we know, the building of sewers can cause temporary 
lj 1 sometimes severe inconvenience for householders. 
fese householders can, in turn, develop and spread 
/nors which can often seriously affect the progress of a 
/nject. Because this particular sewer program was a 
'ge one, the inconveniences, the rumors and the resist- 
/ce soon mounted. 
n time Parker, Hill and Ingman recognized the need 
ta public relations effort. A phone line was installed to 
/ndle calls from unhappy citizens. Soon it was discovered 
at three phones and a full-time operator were needed to 
“rmount the local difficulties. When an irate home owner 
arned that certain ditches were being left uncovered a 
t longer to save him money, his wrath quickly subsided. 
) hen another frothing citizen found that he really wasn’t 
}oting the sewer bill for a real estate faction, his indig- 
‘tion vanished. 
All that was needed was to get the truth across to the 
oper public. In handling such a large project, however, 
barker, Hill and Ingman have used many other forms of 
viblic relations tools. As consulting engineers, they were 
tive in the formation of improvement districts, selling 
‘need for the job, selling the comprehensive plan, obtain- 
)ig the original backing of the citizenry, securing a bond 
Hsue, calling for bids, acting as go-between for the owners 
] ind the contractor both in contractual as well as inspec- 
|on relations The firm used radio, newspaper and direct 
nail advertising. Many of the organization’s 42 graduate 
Wngineers did “after 5 o’clock work,” speaking before serv- 
ce clubs, women’s groups and civic bodies. 
- Such an appreciation for public relations is an indica- 
ion that Professor Baity’s indictment of the engineering 
' rofession is not entirely true. Engineers do realize the 
)alue of a friendly public. “Public be damned” attitudes 
‘re disappearng. 
hb Another simple example of this is the type of a road 
ign used by the Associated Sand & Gravel Company of 
Seattle on its highway projects. Instead of the impersonal 
‘ind dictatorial “Men Working,” “Detour,” “Stop for 
Trucks” signs, the company posts friendly warnings and 
| nstructions with the smiling caricature of a workman in 
overalls. When a motorist leaves that company’s con- 
struction zone and sees a cheerful “Thank You” sign, he’s 
nclined to say to himself, “You’re welcome”—and, what’s 
‘more, to remember the Associated Sand & Gravel Co. 
| favorably. 
Public relations can be compared to a degree with the 
‘medical profession. A good public relations program keeps 


A good PR program requires proper amounts of all the 
ingredients which follow—and more. Most of them are 
| common sense, most can be practiced by the engineer and 
contractor on the job, and—to wax Biblical—most of 
| them can be based pees “do unto others as thou wouldst 
| have them do unto you.” 


iF 


‘The written word 
' This broad designation covers many tools of the pubic 
relations trade, just as a “wrench” to a builder can mean 
anything from pipe to 12- -point socket. We'll use it here 
to cover newspaper releases, magazine articles, advertis- 
ing brochures, information pamphlets and similar items. 
We'll use it, too, to introduce our brief discussion of 
“Press Relations.” 
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PR tools to do 


the patient healthy. If problems or ills arise, public rela- 
tions therapy must be applied to eliminate the difficulty 
(such as adding three phone lines in the case of the 
Parker, Hill and Ingman sewer project). Like medicine, 
a diagnosis is sometimes difficult. That’s why public 
opinion polls have been so widely used to help organiza- 


eLEASES YY 
= 


Bring the facts to the news man and you'll be sure 
he has the righ? ones! 


tions find out what certain publics think about them, and 
why! 

It’s an accepted axiom that “public relations cannot be 
written into a product ora project, it must be built into it.” 
With that idea we stress that advertising, publicity and 
propaganda are not public relations. They can be used by 
a public relations counsel in his role as interpreter of the 
public to management and management to the public, but 
they are merely tools of his trade. If you want to tell the 
world that you built a certain dam, you need publicity; 
if you want to sella yard full of used equipment, you need 
advertising—but if you want to keep your business healthy 
and on good terms with the citizenry, public relations is 
what you need. 

PR means simply, “doing a good job and getting credit 
for it.” It should be a part of any engineering or building 
firm—the one part where the mathematically precise slide 
rule is “off limits.” It should signal:the death of the “pub- 
lic be damned” era. It should be the beginning of a period 
in which the customer is always fight—because you have 
helped him to be right ! Now let’s take a look at... 


the job right 


Newspapers (there are some 1,700 dailies and 10,000 
weeklies in the United States) are usually thought of first 
when it comes to a publicity effort. The most common 
method of getting your story into the paper is through the 
medium of a press release. Such a release need not be a 
literary gem, but it should contain all the facts. 

The news release should be written in accepted news 
form, if possible. It should tell the story completely but 
without flourish. Most newspapers and radio commen- 
tators will want to handle the story in their own style, so 
they’ll probably rewrite everything you submit. It’s your 
job, then, to supply the facts (repeat) facts. 

- A: release should be typewritten or mimeographed on 
one side of the sheet only, It should be double or triple 
spaced for convenience in reading and editing. And it 
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should clearly indicate the person or organization it comes 
from. Usually it is advisable to start the release a third or 
half way down the first sheet, thus allowing the editor 
room for notations or headline writing. Somewhere in a 
conspicuous position on the sheet should be a specific 
statement as to when the information is released for pub- 
lication. 

Now here’s a point! A news release is meant to be a 
news release. It should contain something which is of 
interest to the newspapers’ readers. Progress on a large 
building project, use of unusual techniques, key staff 
changes—these are news. The following release is waste- 
basket material: 


The J. J. Hogwash Company, makers of 87 different Hog- 
wash Products, is proud to present the winners of the 1952 
Hogwash Better Building contest. 


The J. J. Hogwash Company was founded in 1862, making 
Hogwash steel plate for the Monitor and the Merrimac. 


Winner of the 1952 contest, Trig O. Nomeiry, had this to 
say: “I build better because I use Hogwash Adobe, Hogwash 
paint, Hogwash Thumb-protectors, Hogwash ...” 


Irate housewives can slow up a job fast. Effort to 
keep them happy pays. 


Your release can also be in the form of a fact sheet, 
merely a listing of the pertinent points you have to offer. 
A release or fact sheet can be mailed or delivered in person 
to the editorial rooms. If you do hand-carry the item, 
remember that the editor has more time to talk after five 
o'clock. Make your visit friendly but businesslike and 
you'll be welcome next time. One newspaper we know 
even flaunts a sign: 


DON’T GO AWAY MAD— 
JUST GO AWAY! 


Study the newspapers’ publication times, Then make 
sure your story or fact sheet reaches them in time for 
adequate attention. If it arrives during the last-minute 
rush, it may never see print. 

We've stressed the press release since it is the most 
familiar form of getting your information to the Press. 
But there are other ways. One is the press conference. 
Such a conference is called usually for a big story, be- 
cause a “big name” is on hand, or for some such out-of- 
the-ordinary circumstance. A press conference is not a 
press party. There is no food and no liquor. The reporters 
come to get their stories, the photographers their pictures 
and the radio men their tapes. Then they'll have to dash 
out and finish the job. Incidentally, it’s a good idea to 
prepare mimeographed fact sheets for distribution at a 
press conference, particularly if your story involves build- 
ing figures or involved detail. 
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To go back to the press party, if you want to give on 
arrange it for some evening and provide plenty of refresk 
ments—but forget about a story. A newspaperman likes tj 
work when he’s working; and when he’s playing, that 
all he wants to do. 

There is also the “news tip” form of passing on info 
mation. If something newsworthy happens on the job an 
you can’t prepare a release, call the city editor or yo 
favorite reporter. If it’s good, he’ll come out and than 
you for it. You can cement your friendship by tipping hir 
off on other stories, too, even though they do not have 
connection with your business. The reporter will be a 
grateful as you would be if he tipped you off to a carloa 
of I-beams which you could get for half price. 

We’ve been carrying on, however, as though all new 
regarding your organization is going to be good news 
You may have accidents, strikes, lawsuits and unavoidabl 
reductions of working force. In that case the Press will, 
probably come to you! Give out the facts without hedgi 
ing. If you don’t give a reporter the story, he’ll get it fron 
somebody else, probably a disgruntled employee—bu 
most likely from someone who will make you look any 
thing but good. A “no comment” statement gives a re 
porter the feeling that you have something to hide, ane 
you’d be surprised how many skeletons a sleuthing news+ 
paperman can dig up. 

Give the Press “straight talk.” They understand it. I 
your company is wrong, admit it and plan to correct the 
deficiency. One of the axioms of public relations is: “Yo 
can’t whitewash a black sheep.” 

Another example of the Printed Word in public rela4 
tions is the article or feature story. The media involved 
are magazines, trade journals and feature sections of 
newspapers. The success of many “popular science and 
mechanics” magazines, “beautiful homes” magazines and 
“build-it-yourself” magazines gives evidence of the public 
interest in various phases of engineering activities. Also 
the average citizen is interested in the road he drives on, 
the new bridge he crosses, the dam that will supply him 
electricity, the new sewage disposal plant in town, etc. 

You as an engineer may not be interested in writing an 
article, but you may well be visited by reporters and free- 
lance writers who want to do the story. Don’t shrug them 
off because their outlets may provide considerable pub- 
licity for your organization. Reprints of a good trade 
journal article make excellent advertising and informal 
brochures. 

If you are writing the article yourself, and not for a 
trade journal such as Western Construction, remember one 
important thing. Only a small percentage of America’s 
160,000,000 people have engineering degrees or have 
learned construction on-the-job. Consequently, translate 
“engineer talk” into laymen’s language. GPCD may mean 
“gallons per capita per day” to you, but it could mean any- 
thing from a New Deal organization to a horrible social 
disease to Mr. Average American. 

A Sunday magazine feature in your local newspaper is’ 
a good way to get a story of considerable length and 
interest over to the public. Trade journal articles help you 
to share your successes with fellow builders and engineers. 
And when you finally have that “big story,” the national 
magazines are anxious for it. 

Other forms of the Printed Word also enter the picture. 
They include advertising brochures, information pam- 
phlets, display ads, special handbills, folders, etc. Any and 
all deserve considerable attention, professional experience 
and a thorough understanding of the intended goal. A 
public relations counsel, an advertising man or an editor 
friend can be a big help on these. 
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‘jae spoken word 
a Jnder this heading we'll include all your daily personal 
jg tacts, radio and television appearances, speaking en- 
}/zements and the use of that all-important gadget, the 
if Fephone. 
aff 2very time you talk to a customer, an employee, a visit- 
mf fireman or evena “sidewalk supt.,” you are practicing 
a blic relations. You are making an impression on some 
e. The object, then, is to make that impression a favor- 
a ile one without being wishy-washy or just plain sicken- 
a 'z. Engineers and builders are often inclined to be curt, 
F eoccupied or unappreciative of a listener’s lack of engi- 
} ering knowledge. There are times when such treatment 
a “friend of a friend” may have adverse effects on 
“Wisiness. 
: Radio and television appearances are not to be feared, 
i iit when opportunity avails itself, here again the engineer 
" | ould consider his audience. Talk in a language they can 
“Paiderstand. And prepare a presentation which you can 
Walk” instead of “speak.” Be natural! 
‘| Radio spots and announcements can be vitally impor- 
“nt, especially in public utility projects when messages 
just get to the householder. Radio newsmen, incidentally, 
Mill appreciate a copy of the release you make to the local 
‘J pers. TV, by the way, gives the engineer unlimited op- 
)rtunities to tell his story, with charts and models and 
ectures. 
i Another item to consider is the speaking engagement. 
fou can solve many problems, answer a lot of questions 
lad win friends in the community through the medium of 
il lks to the Rotary, the Kiwanis, the Lions, the PTA and 
ther organizations. Straight-from-the-shoulder chats 
y ill go a long way toward eliminating community reaction 
ind passive resistance to projects. Remember that one of 
ae chief traits of an American is his readiness to ask 
why?” When you answer that question for him, he’ll 
i}ave a new appreciation for what you are trying to do. 
i Now how about the telephone? 
) Since Alexander Graham Bell patented his talking 
yadget back in 1876, billions of dollars worth of business 
as been conducted through that medium. It would be 
ifficult to estimate, though, just how many contracts and 
i ales have been lost by improper use of the same instru- 
) nent. : 
#/ It may still be romantic to picture engineers and con- 
) ractors as the rough, tough customers who spanned the 
Lountry with transcontinental railroads, who battled the 
ilements, crooks and disease in the mining country of 
South America, who burrowed under rivers and who 
caled towering skyscrapers But the romance is gone to 
the prospective customer who hears a bellowing roar from 
ihe other end of a telephone wire. 
' When you pick up a telephone, you are about to make 
|in impression on an unseen and unseeing person at the 
)other end of the line, This person can’t tell whether you 
hit the romantic description of engineers, whether your 
)suit is pressed, if your shoes are shined, or even if you’ve 
Zot a secretary sitting on your lap. The caller may be a 
alued customer, a business associate, a friend of the com- 
pany. You want him to feel that you are alert, courteous 


might help: 
_ 1. Answer promptly; if you must leave the line and 
Keep the caller waiting, give a reason for the delay. 
| 2. Speak directly into the mouthpiece in a clear voice. 
(Put down that cigar !) 
3. If the person requested or the information desired is 
not available, say, “May we call you back?” or “May he 
call you when he comes in?” 
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ind interested in his problem. Here are some tips which 


4. Whether you are called or calling, identify yourself 
immediately. The old-fashioned “hello” is on the way out 
in business calls. 

5. Be ready to take messages, notes or make transfers 
quickly and accurately. 

6. Smile when you speak. 


The mailed word 


Letters and direct mail advertising are important to 
public relations, too. 

The way your organization handles correspondence, like 
telephone technique, has a bearing on the impression it 
makes. Prompt replies, good letter form, neatness and 
briefness are understood and expected. But there are other 
public relations points. Not the least of these is the correct 
spelling of the correspondent’s name. 

There is a trend now to make more use of letters in 
labor and internal relations. Letters from the boss to em- 
ployees on their birthdays and anniversaries or when they 
win some sort of recognition have become standard prac- 
tice. Some organizations use them to explain intra-com- 
pany difficulties in lieu of the less personal house organs. 
It’s all based on the idea of making everybody a “member 
of the team.” 


Community relations 


A discussion of public relations tools wouldn’t be com- 
plete without considering community efforts. No organi- 
zation should overlook this important item. 

How can an engineer, builder or contractor practice 
community relations? 


o3 


GoODWILL 


eo 1a 


If you can’t think up good PR schemes, your imagina- 
tion needs a tonic! 


The opportunities are as countless as they are varied. 
Demonstrate bulldozer operations for the manual arts 
class of the high school some afternoon. Lend a flatbed 
truck for the Fourth of July parade. Give a little building 
help to the struggling neighborhood church. Show those 
colored movies you took this summer on that job in Alaska 
to the women’s club. Hire a disabled vet or promote a 
company “blood donor” campaign. - 

All these things make friends—and that’s what public 
relations means. 


The foregoing items are the slide rules and blueprints, the 
shovels and the dump trucks of the public relations business. 
Proper use of this equipment and the other tools of the game 
insure an organization of a good public relations standing. 

Only a hermit can get along without good public relations ; 
and without good public relations, you could end up being a 
business hermit. 
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deck plate girder spans of 133 ft., 41 
on each side for a total length of 1,165, 
tween cut-off and base of driver, ] it: Wie 
Test borings, made by the highwag, 
department prior to the design, shojf, 
layers of clay, silt, peat and fine san, 
of varying thickness and depth along, 
the entire length of the bridge. Unde} 


... and, with steel followers be- 


some piles for new Chehalis River 
Bridge in Washington have an ef- 
fective length of 124 ft. MacRae 
Bros. has designed and built a driv- 
er with 75-ft. leads to do the job. 


tom of gravel or hardpan having ess, 
cellent load-bearing capacity. Th) 
hard layer is approximately 110 ft. be®, 


By R. W. FINKE 
MacRae Bros., General Contractors 
Seattle, Wash. 


ILES up to 105 ft. long, with 

steel followers increasing effective 
length up to 124 ft., are being driven 
at the site of the new $5,000,000 Che- 
halis River Bridge at Aberdeen, Wash. 
Because of the long lengths, the large 
number of piles to be driven, and the 
special requirements for driving them, 
the contractor has built a new all-steel 
pile driver to his own design and spe- 
cifications. 

The new bridge is a double-leaf 
bascule truss flanked on each side by 
a series of continuous steel deck plate 
girders and reinforced concrete ap- 


low low water on the south side ¢§ 
the river and 80 ft. below low wat¢ 
on the north side. 
Design of the bridge calls for th 
eight piers in the contract to by 
supported by untreated timber pilé® 
driven to the hard underlying mate§ 
rial by “such means as may be neces 
sary.” Size of the piers is such th 
2,072 piles are required, 642 unde§ 
each of the two bascule piers. 
One of the first operations by th 
contractor was the driving of tes 
piles to check the test boring data an@ 
to determine the exact length of pile) 
to be ordered for each pier. For thi 


project. These piles, driven to refuel 


with a No. 1 Vulcan steam hammer) 


verified the test boring data within 


proach spans. Width of roadway is 56 z LY remarkably close limits. 
ft. between curbs, and there are two ia Under the contractor’s method of 
pedestrian walkways, each 4% ft. wide. ; 4 operation, access to each pier is pro- 
Contract for the central section of ; vided by a temporary pile and timber 
the bridge, awarded by the Washing- <4 trestle and a working platform, on 
ton Department of Highways, is held SI : finger pier, along one side. The deck 
by MacRae Brothers, general contrac- 4 L of this temporary trestle and the tops 
tors of Seattle. The central section ar oO of cofferdams are fixed by high water 
consists of the bascule truss span hav- - at elevation +14.5. Thus, with the 
ing a length of 271 ft. center-to-center 7 a : driver on the trestle, the distance to 
of trunnions and three continuous ee the hard load-carrying foundation) 
a — i material is approximately 124 ft. Be- 
is 
SKID DRIVER with steel "A" frame and leads 5 | 
picking 105-ft. timber foundation pile. Total of Koen Be 
85 piles was required for pier at this location. : - 


on 4-pile bents, and in left foreground is finger 


On right is temporary timber trestle supported . \ 3 
trestle driven alongside location of next pier. 


) 
eae 
ea 
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lise it is virtually impossible to 
ture piles of this length in the 
vantity and of the quality required 
the contract, the contractor elected 
| use a steel follower to make up the 
igth between cut-off and the base 
e driver. Even with this arrange- 
ent, piles 105 ft. long are required 
' one pier and piles 85 ft. long will 
® needed in the other three piers on 
‘e south side of the river. 

Because of the large number of piles 
be driven and the special require- 
ents for driving them, the contrac- 
+ built a new all-steel pile driver to 
‘s own design and specifications. A 
ature of this driver is the design of 
'e leads with completely smooth out- 
'de surfaces to minimize wear on jet 
id steam hoses and to facilitate han- 
ing of the steel follower. The leads 
) ce 75 ft. high and are arranged to be 
) ther fixed to the A-frame or to hang 
om it and extend below the gun- 
Wales. Also, both the leads and A- 
ame have a removable section to 
rmit shortening to 55 ft. when the 
Il height is not required. 

Procedure for driving the long piles 
s been to jet a hole approximately 
ft. deep in which to set the pile. 
iVhen dropped into the jetted hole 
‘ae pile has generally penetrated far 

Mough to permit its head to be 
})rought under the hammer. If this did 
ot occur on the first try, the neces- 
ary penetration is secured by raising 
nd dropping the pile a time or two. 
fter positioning under the hammer, 

e pile is driven to within about 20 
t. of the base of the driver. At this 
oint driving is stopped long enough 
0 raise the hammer and set the fol- 
ower on the pile and under the ham- 
er. This operation generally re- 
uires less than three minutes. Driv- 
ing is then resumed. 

At this writing (August 5) a total 
xf 85 piles has been driven, all of 
em 105 ft. long. The 85-ft. piles for 
e other three piers on the south side 
of the river are being delivered and 
riving is proceeding. As soon as ex- 
/cavation is completed for the main 
Poascule pier, driving of the 642 piles 
required for it will proceed on a two- 
shift basis. 

The author is construction superin- 
endent for the contractor on this 
project. For the Washington Depart- 
ent of Highways, William Bugge is 
Director; George Stevens is Bridge 
Engineer, and Vern L. Dorsey is resi- 
dent engineer. 


1952, 


TEMPORARY TRESTLE 
(above), viewed to the south. 
Wood pile driver in fore- 
ground is preparing to drive 
finger pier for pier No. 16. 
Between drivers are two 120- 
ft. test piles for piers 17 and 
18, in jetted holes ready to 
be driven by No. 1 Vulcan 
hammer on steel pile driver 
in background. Old Chehalis 
River Bridge is partially vis- 
ible to right. 


SKID DRIVER is viewed at 
right 180 degrees turned as 
oriented to picture on page 
72. Single acting steam ham- 
mer is being used to drive 
105-ft. timber foundation 
pile. Driver is resting par- 
tially on finger trestle; back 
overhang is supported on a 
temporary timber pile bent. 
Jet hose for 60-ft. jet is hang- 
ing from the left side of the 
leads. 


R. W. FINKE, with MacRae Bros. on this 
project as construction superintendent, 
was formerly Bridge Engineer, Wash- 
ington Department of Highways, 1939- 
1948, and Seattle City Engineer, 1948- 
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Down goes a 4-inch lift of asphaltic concrete for slope protection on the 
upstream face of Glen Anne earthfill dam, the Bureau of Reclamation’s first 
extensive use of this new technique. Rock wasn’t locally available, so— 


ASPHALT “RIPRAPS” EARTH DA 


HE FIRST asphaltic concrete 

facing for upstream slope protec- 
tion on an earth dam built by the 
Bureau of Reclamation has been 
completed on the Cachuma Project in 
California. The Dam is Glen Anne 
Dam, a major project structure, on 
the west fork of Glen Anne Canyon 
Creek, about 6 mi. northwest of Go- 
leta, Calif. Begun in November 1951, 
construction of the dam and appurte- 
nant features was completed in Feb- 
ruary 1953. Placing of 21,700 sq. yd. of 
asphaltic concrete facing was started 
in December 1952, and completed also 
early this year. Contractor was L. A. 
& R. S. Crow of El Monte, Calif. 
[Early work on Glen Anne Dam was 
described in Western Construction— 
March 1952, pp. 118, 120.] 

Rock suitable for riprap, custo- 
marily used as slope protection on the 
upstream face of earth dams and em- 
bankments, was not locally available 
within reasonable haul distance. For 
this reason asphaltic concrete in lieu 
of rock riprap was called for in an 
alternative schedule of the dam con- 
struction specifications, because of 
good results obtained by laboratory 
experiments and because of its suc- 
cessful application at other dams. On 
the basis of alternative bids received 
for building the dam, the cost of plac- 
ing asphaltic concrete was $76,000 less 
than the cost of supplying and placing 
riprap on the upstream face of the 
dam. The L. A. and R. S. Crow Con- 
struction Company of EI Monte, 
Calif., was the contractor for the con- 
struction of the dam and facing, 

Glen Anne Reservoir is one of the 
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By 
L. M. 
ELLSPERMAN 


Materials Engineer 
Bureau of Reclamation 
Denver 


and 


R. E. BURNETT 


Construction Engineer 


Bureau of Reclamation 
Goleta, Calif. 


principal regulating reservoirs on the 
South Coast Conduit (see box on next 
page), and because of the hydraulic 
design of the main conduit system, the 
reservoir will be subject to occasional 
rapid drawdown and rapid filling for 
moderate ranges in elevation. Under 
extreme operating conditions, the 
reservoir may be completely emptied 
in about 30 days. This condition 
would, conceivably, cause consider- 
,able uplift on the asphaltic concrete 
paving should water be permitted to 
j enter under the lining. Accordingly, 
/\ the design called for a heavy imper- 


ious membrane which would also be 
flexible and not crack under norma 
settlement of the embankment 
Weather in the area is mild. No freez 
ing occurs in the winter and summe 
temperatures are rarely high. The 
small size of the reservoir will no 
permit development of strong waves 

Glen Anne Dam is about 250 ft. long 
at the crest, about 100 ft. above stream 
bed, and contains approximately 313, 
000 cu. yd. of earth fill. The slope of 
the upstream face of the dam is 4:1 
Because of the extremely steep slope 
of the abutments, which in places were 
overhanging, and the narrowness of 
the ridge forming one of the abut- 
ments, earth blankets against the 
abutments were placed from the dam 
a distance upstream. Use of the blank- 
ets was determined to be more eco- 
nomical than sloping the abutments 
to provide favorable contact between 
the earth fill and the abutments. 
Slopes on the blanket were 2:1 and 
were warped into the 4:1 slope of the 
main embankment at their intersec- 
tions. 

The major portion of the embank- 
ment section is constructed out of 
material from the Vaqueros forma- 
tion—a buff-colored, fine-to-medium 
grained, friable sandstone, intermixed 
with fragments of cemented sand- 
stone—compacted in 6-in. layers by 
tamping rollers. A pervious filter 
blanket of selected sand and gravel 
also compacted, is placed under the 
downstream portion of the embank- 
ment. The impervious upstream zone 
of the dam, which consists of silty 
clay-alluvium from the reservoir floor, 
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; the base for the asphaltic concrete 
fe ing. 
The subgrade was prepared by 
a grading with bulldozers fol- 
ed by a grader which performed 
e fine grading. On dccrgeepest a 
e abutment blankets, the grader 
ated parallel to the contour and 
as connected by a cable to a bull- 
ozer which moved along the crest 
d in unison with the grader. The 
lade operated unassisted on the 4:1 


~~ 


THE CACHUMA Project, under 
construction in Santa Barbara 
County, Calif., is being developed 
_ to bring urgently needed irrigation 
and municipal water to the South 
‘Coast Area of the county, includ- 
ing the City of Santa Barbara. 
The project’s principal engineer- 
ing features comprise Cachuma 
Dam and Reservoir, Tecolote Tun- 


‘ nel, South Coast Conduit and Reg- 


ulating Reservoirs, and lateral dis- 
tribution systems (see map). 


Cachuma Dam 


| Cachuma Dam is on the Santa 
| Ynez River about 10 mi. upstream 
| from the village of Solvang. This 
1}  6,500,000-cu. yd. rolled-earth and 
- rock-fill dam is 206 ft. high above 
stream bed and has a crest length 
of about 3,000 ft. The dam’s spill- 
way has a design outflow capacity 
of 161,000 cfs. Cachuma Reservoir 
is more than 6 mi. long, holds 210,- 
000 acre-feet of water at maximum 
conservation pool level, and covers 
more than 3,000 acres. Work on 
Cachuma Dam was started in 1950 
and completed in June 1953. Stor- 
“| age of water was begun January 
1953. [Cachuma Dam design and 
| construction details were presented 
in Western Construction — June 
1948, pp. 105-107; August 1951, 
pp. 63-65. ] 


Tecolote Tunnel 


Tecolote Tunnel will divert water 
from Cachuma Reservoir through 
the Santa Ynez Mountains to the 
use area along the South Coastal 
strip of Santa Barbara County. The 
tunnel is 7 ft. in diameter, part of 
the length being circular and part 
horseshoe in shape. The total 
length is 6.4 mi. and the capacity 
100 cfs. Work on Tecolote Tunnel 
was started by holing in at the inlet 
portal March 1950, and excavation 
has progressed from both portals. 
As of June 1953, the inlet end had 
been excavated 14,919 ft. and the 
outlet end 13,750 ft. Concrete lin- 
ing of the inlet end is in progress. 
[Tecolote Tunnel in Western Con- 
struction—August 1950, pp. 67-68; 
September 1951, pp. 78, 79, 150.] 


slope, either up and down or across 
the slope. 

Because of rains early in December, 
the subgrade contained excess mois- 
ture, which made it too spongy for 
placing the paving. The contractor 
imported a mobile heating device to 
acceletate drying of the subgrade. The 
heating device was a self-propelled 
unit with seven diesel oil burners 
which directed a flame longitudinally 
under a sheet-metal canopy or hood. 


CACHUMA PROJECT VITAL STATISTICS 


South Coast Conduit 


The 28-mi. long South Coast 
Conduit will carry water from 
Tecolote Tunnel outlet portal, 
which is located about 5 mi. north- 
west of the town of Goleta, east- 
erly along the foothills to Carpin- 
teria Regulating Reservoir, 3 mi. 
northeast of the town of Carpin- 
teria to Santa Barbara and Goleta, 
Montecito, Summerland and Car- 
pinteria Water Districts. Four reg- 
ulating reservoirs are located at 
strategic places along the conduit 
to equate the inflow to the instan- 
taneous draft on the conduit. 
These reservoirs proceeding down- 
stream are, respectively, Glen 
Anne, located a short distance 
from the outlet portal of the tun- 
nel; Lauro, in the westerly edge of 
Santa Barbara and about 10 mi. 
from the tunnel portal; Ortega, 
north of Summerland and 18 mi. 
from the portal; and Carpinteria. 
The conduit for the first 10 mi. is 
48-in. diameter precast concrete 
pipe operating at heads up to 550 
ft. This section was completed in 
July 1951, and has been in constant 
use since that time. 

Except for 6,000 ft., the next 18 
mi. of the conduit is being con- 
structed of pipe, of 36- and 30-in. 
diameter, to Ortega Reservoir, and 


This adjustable hood was 8 ft. wide 
and 15 ft. long. It was lowered until 
the sides touched the earth, keeping 
the heat confined to the area under 
the hood. The intense heat produced 
by the subgrade heater dried the sub- 
grade at a rate of about 5% per pass 
based on the original moisture con- 
tent of the subgrade material before 
applying the heat. Two passes were 
made from top to bottom on the 4:1 
slope of the embankment. Between 


27-in. between Ortega and Carpin- 
teria Reservoirs. Sheffield Tunnel, 
on the conduit, about 1% mi. down- 
stream from Lauro Reservoir, is 
virtually completed. This tunnel is 
6 ft. in diameter, horseshoe shaped, 
and 6,000 ft. long. The entire con- 
duit was completed last month. 


Storage and distribution 


Lauro Reservoir holds 642 acre- 
feet of water behind an earth- and 
rock-fill dam nearly 100 ft. high. 
This dam was completed in Oc- 
tober 1952. 

Ortega and Carpinteria Reser- 
voirs, of 60 and 30 acre-foot capac- 
ity, respectively, are expected to 
be complete early in 1954. These 
reservoirs are cut-and-fill and have 
reinforced concrete linings. 

Pressure pipe line distribution 
systems to deliver water to points 
of use are to be constructed for 
Goleta, Summerland, and Carpin- 
teria County Water Districts. The 
first section of the Goleta system 
is under construction, and a sec- 
ond contract has been awarded. 
The other two are planned to be 
under contract soon. Final design 
work has just begun on the Sum- 
merland system. Bids for the first 
section of the Carpinteria system 
were opened in July. All work on 
the distribution systems should be 
completed by late 1954. 


MAJOR FEATURES of Cachuma Project are shown. Chief purpose is to deliver sup- 
plemental water supply from Santa Ynez River to Santa Barbara and adjacent irri- 
gation districts. Carryover storage provided by Cachuma Dam flows through Tecolote 
Tunnel to Glen Anne regulating reservoir and South Coast Conduit. 
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SPONGY SUBGRADE, threatening to slow paving operations, yielded its moisture to this mobile 
heating device. Flames from diesel oil burners, with heat confined by hood, dried subgrade at 
rate of 5% per pass. Two passes usually did the trick. 


each of the passes, the subgrade was 
lightly scarified, a light ripper being 
used to increase the penetration of 
the heat into the subgrade surface. 
After the subgrade was sufficiently 
dry, it was rolled using a 6- to 8-ton 
tandem roller. 

Because of the delays caused by 
rains wetting the subgrade and caus- 
‘ing erosion of the slopes which re- 
quired considerable work to repair, the 
contractor used an asphalt emulsion 
penetration coat on a part of the sub- 
grade area after it had been dried. 
This was only partially effective be- 
cause of two primary situations: one 
was that rain occurred when a part of 
the emulsion had been applied for an 
insufficient time to properly set; the 
other was lack of uniformity of appli- 
cation. A third and minor cause was 
variability of penetration caused from 
variable fineness of the subgrade soil 
and the degree of hardness of the sur- 
face crust. 


Asphalt mix design 


The aggregate used in the manu- 
facture of the asphaltic concrete fac- 
ing is composed of the Vaqueros 
sandstone. Under the specification re- 
quirements, the material was required 
to pass the No. 4 sieve. A bulldozer 
scarified the material as it was moved 
to the plant feeder, where the material 
was screened to meet this specification 
requirement. The average washed 
gradation of the aggregate material 
after drying was as follows: 


Screen size % passing 


Investigations conducted in the 
Bituminous Laboratory of the Bu- 
reau’s Engineering Laboratories in 
Denver, Colorado, indicated that a 
satisfactory asphaltic concrete was 
obtained by combining 85% of the 
Vaqueros material with 15% of steam 
\ refined, 50-60 penetration asphalt ce- 
ment. In these proportions, the stand- 
ard laboratory density for specimens 
manufactured under a compressive 
force of 3,000 psi. applied for 2 min. 
at a temperature of 265 deg. F. was 
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125 Ib. per cu. ft. The asphalt require- 
ment of these uniform sand aggre- 
gates is quite critical—at 14% asphalt 
‘or less, the mixture exhibits swell 
| immersed in water, and at about 16% 
asphalt, the asphaltic concrete loses 
' stability at elevated temperature (140 
deg. F.). 

As excavation in the Vaqueros de- 
posit increased in depth, the percent- 
age of fines increased as determined 
by the material passing the 200-mesh 
screen. Accordingly, to accommodate 
these changes, the actual proportions 
used in the mix were 15% asphalt, 
based on the dry weight of aggregate, 
or to each 1,000 lb. of dried Vaqueros 
material the quantity of asphalt added 
was 150 Ib. 


FOUR LIFTS, all visible here, built up the 
required 12 in. of facing. In short time avail- 
able, no method could be devised for placing 
entire thickness in one lift. Slope is 4:1. 
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“asphaltic concrete was supplied i 


A 1,000-Ib. batch-type asphalt pla: 
was erected in the borrow area adj. 
cent to the right abutment of the dai 
The Vaqueros material was fed by 
bulldozer into a bucket conveye 
through an adjustable gate hoppe 
the bucket conveyor feeding the mat 
rial to a rotary dryer which dried an 
heated the sand to the mixing te 
perature of approximately 325 deg. 1 
After heating, the material was con 
veyed to a vibrating No. 4 scree 
which rejected the over-size and a 
lowed the passing material to fall int 
a storage bin. Scales of the springles: 
dial type were used to determine thi 
batch weight of the aggregate an 
asphalt. A platform scale for truc 
use was also erected by the contracto 
and checked by State inspectors. 

All asphalt lines from storage tank 
located adjacent to the batching plan 
were steam jacketed and insulated t 
prevent heat loss. Three 5,000-gal 
capacity storage tanks were set up 
two contained asphalt and one con 
tained fuel oil. A standard 50-60 pene- 
tration AP-6 asphalt for use in th 


insulated transport trucks by th 
Five-C Refining Company from Sant 
Maria, Calif. 


Placing with slip-form 

Starting at the bottom of the dam 
embankment, the contractor placed 
the asphaltic mix up the slope by use 
of a slip-form. Each lift was placed in 
a lane approximately 8% ft. wide. The 
joints and the surface of each lift were 
cleaned where required and “tacked” 
by a light application of asphalt emul- 
sion. Because of the urgency of com- 
pleting the slope protection before 
the start of the winter rainy season, 
the contractor was unable to develop 
methods for placing the 12-in. thick- 
ness of facing in one lift. As a result, 
four lifts were used to obtain the re- 
quired total 12-in. thickness. Thé 
average compacted thickness of each 
lift was 33 in. u 

A materials spreader was modified 
and used as a slip-form paver. A 
hinged, adjustable steel plate 14 in. 
wide and 8% ft. long was attached to 
the trailing edge of the hopper box 
and functioned as an ironing screed. 
Adjustable turnbuckles at the back 
edge of the screed controlled the 
angle of attack, or slope, of the iron 
plate. The spreader had adjustments 
for a loose strike-off of the asphaltic 
concrete mix immediately in front of 
the ironing screed. The ironing screed 
was weighted with ripper teeth, a 
total dead weight of 2,000 Ib. being | 

/used on the screed to obtain initial 
compaction. 

Dump trucks loaded with asphaltic 
mix from the batching plant were 
lowered down the 2:1 slope by a cable 
connected to a winch on a tractor 

[located on the crest of the embank- 
ment. On the 4:1 slope trucks drove 
down the slope to position a short 
distance above the spreader box and 
then tied to the cable and lowered to . 

4 


he spreader box. The dump truck 
i) vas connected to the paver by a hook 
i orovided on the spreader so that the 
ieruck and paver were pulled as a 
single unit allowing the truck to dis- 
harge material into the slip-form 
li@aopper as required. The winch pulled 
ithe dump truck up the slope. Each 
Brick load contained approximately 5 
‘tons and spread the 8%-ft. wide lane 
|for a distance of about 30 ft. 
4 ‘Compaction 
#) Compaction was obtained by the 
i use of a 1%4- to 2-ton roller. Later, 
() after partial cooling, the surface was, 
olled by a 6- to 8-ton tandem roller 
'} Initial rolling was done when the as- 
; altic material was at a temperature 
4) from 150 to 200 deg. F. The best densi- 
¢ Dities were obtained when the tempera- 
i) ture range of initial rolling was about 
/180 deg. F. To minimize the possi- 
bility of a surface crack existing from 
“the upper surface to the subgrade,) 
each succeeding lift was offset, there; 
by staggering the vertical joints. 
| A total of 11,600 tons of hot-mix 
was required to place the 21,700 sq. 
yd. of facing for the dam embank- 
| ment. The toe of the embankment was 
on natural soils for most of the dis- 
‘tance. On the right abutment contact 
'in the range of elevations through 
| which the water surface will generally 
| fluctuate, the embankment is against 
the Vaqueros formation, and on the 
left abutment the contact is against 
‘natural soils. To strengthen the pav- 
ing along the contacts, trenches were 
‘dug and asphaltic concrete placed in 
‘them to act as a cut-off against under- 
cutting by beaching action of the 
water against natural soils. At the 
_ Vaqueros formation contacts, the lin- 
ing was thickened below the level of 
the subgrade, the abutment treated 
with a “tack coat” of asphaltic emul- 
sion throughout the area covered by 
the thickened section and for a short 
distance above. The asphaltic con- 
crete was also sloped up above the 
level of the normal surface beginning 
about a foot from the abutment, to 
.provide added thickness. 


COMPLETED upstream face viewed from haul 
road. Cars can easily maneuver the. breadth 
and length of the smooth surface. Water par- 
tially filling reservoir was delivered through 
Tecolote Tunnel via Glen Anne Creek. 


Crest paved too 


After completion of the slope pro- 
tection, the crest surface was covered 
with 4 in. of asphaltic concrete. Curbs 
were formed from the asphaltic con- 
crete along the crest of the main em- 
bankment to divert surface flows 
from rainfall into the reservoir and 
away from the downstream slope of 
the dam which is stabilized by grass 
seeding. Controlling equipment on 
slopes was difficult but handled well. 


Observations 


Some concern was expressed at the 
beginning of the work about the sta- 
bility of the “fat” mix when gauged 
by highway paving standards on the 
steep slopes. At no time did the 
freshly placed asphaltic concrete tend 
to creep or flow down the slopes. 

A nonstripping agent was placed on 
an experimental basis as some of the 
asphaltic concrete in the top layer of 
the paving. The areas in which this 
additive was used have been identified 
and marked so that observations can 
be made from time to time to study 
the relative performances of the 
treated and untreated asphaltic con- 
crete under actual field conditions. 
Laboratory tests indicated a slight in- 
crease in densities with use of the ad- 
ditive. 

Materials for production of the as- 
phaltic concrete were sampled and 
tested continually. Aggregate samples 
were obtained from the batching plant 
after drying and screening to give at 
least one representative test for every 
100 tons of asphaltic concrete that 
were batched. The asphalt was 
sampled as required from the loads as 
delivered to the storage tanks. Num- 
erous specimens of the completed fac- 
ing were obtained and their densities 
determined. Samples of the asphaltic 
mix were taken directly from the 
batching plant and used in the lab- 
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oratory to obtain density-control 
cylinders. 


Tested in miniature 


The development of the asphaltic 
concrete facing for Glen Anne Dam 
is the result of a Bureau of Reclama- 
tion research program begun severa] 

ears ago to investigate the suitability 
or yarious types of materials for use 
as upstream slope protection in areas 
where rock riprap is not economically 
available. In the Bureau’s engineering 
laboratories, various asphaltic mix- 
tures were tested for stability and re- 
sistance to immersion using standard 
methods. In addition, asphaltic con- 
crete specimens were subjected to 
prolonged tests in a Bureau-designed 
wave action machine. In this machine 
the specimens were rapidly immersed 
and retracted from water, inducing 
high air and hydrostatic pressures on 
the surfaces of the specimens. Test 
specimens composed of Vaqueros 
formation sands, mixed with a 50-60 
penetration asphalt cement, with- 
stood satisfactorily more than 7,500 
hours of continuous testing, at a rate 
of 40. cycles per minute in the wave 
action machine. 

Tests indicated that if the air void 
content was below 5%, the facing 
would be impervious (laboratory 
standard densities of the field mix 
averaged about 14%4% of air voids). 
One of the most important require- 
ments for the slope protection is dur- 
ability under the operating field con- 
dition, and although some lightly 
compacted specimens were pervious 
they remained durable in the wave 
action test. 

The placing of the asphaltic con- 
crete facing was under the super- 
vision of E. R. Crocker, Project Man- 
ager for the Bureau on the Cachuma 
Project. R. E. Burnett and M. T. 
Hedges are Construction Division 
Chief and Field Engineer, respec- 
tively, on the project. J. J. Welsh was 
Chief Inspector for the work. LE. 
Garst was in charge of the project 
laboratory which performed the nec- 
essary control testing. 
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SSE 


ETTING new records in volume 

of structural steel welding for 
highway viaduct construction, the 
freeway project that extends the Bay- 
shore Freeway into San Francisco is 
of equal interest to bridge designers 
and contractors. To date the work has 
involved 21,000 tons of structural steel 
—all-welded in shop and field—with 
plate thicknesses up to 2% in. About 
30,500 tons will be required for the en- 
tire project. The viaduct project has 
been designed and its construction di- 
rected by the Bridge Department of 
the California Division of Highways. 
The first section of the total job, 
which will provide a network of free- 
ways enabling through traffic to by- 
pass San Francisco, was built by 
Charles L. Harney, Inc., general con- 
tractor, on a $3,000,000 contract. This 
first section is the subject of this 


article. The entire job will cost almost 
$11,000,000. 


Design considerations 


Because of the size of the structure 
and its location in the center of a city, 
much time was spent on preliminary 
design studies. The factors of econ- 
omy, aesthetics and clearances were 
all considered. It was estimated that 
between 90,000 and 100,000 cars per 
day would be using the structure; 
therefore safety and public conveni- 
ence were also important considera- 
tions. Two extensive railroad reloca- 
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30,500 TONS of all-welded steel, with plate thicknesses to 2!/ in., required techniques that push forward the frontiers of welding science. 


tions were required, along with vari- 
ous street realignments. Long spans 
for portions of the viaduct, and skew 
angle crossings at several streets, are 
features of the design. 

Completed plans were divided into 
several projects, chiefly to meet avail- 
ability of funds. First unit of con- 
struction was awarded in 1951, four 
additional units were awarded during 
1952, and work on the final unit began 
in June of this year. 


Choice of welded design 


Preliminary studies by the Bridge 
Department of the California Divi- 
sion of Highways indicated that 
structural steel design would be most 
satisfactory because (1) its light 
weight would lessen the cost of the 
foundations, supported on piles up to 
90 ft. long, (2) concrete construction 
would include more expense in forms 
and falsework, (3) the presence of 
falsework in the city streets would 
constitute a traffic hazard, and (4) be- 
cause concrete columns would be 
more massive than steel, less visibility 
for motorists on local streets would 
result. 

The next choice was between the 
use of riveted or welded design. 
Welded design was chosen for both 
economical and aesthetic reasons. 
From the standpoint of economy, an 
appreciable overall saving could be 
made in the weight of steel by using 


(i 


The “why” and “how’ of the world’s 


welded construction. It was felt that | 
even if the welded steel cost more | 


than the riveted, the difference would 
not be enough to offset the weight 
saving for this particular project. 

A saving of structural steel was 
noted in the design of the column 
caps amounting to more than 20% of 
this detail item and to more than 12% 
in the columns. It was also found that 
using composite rolled beam stringers 
instead of the ordinary beam stringer 
without composite action resulted in 
substantial weight saving. 

Estimated saving in weight of steel 
was about 300 tons, resulting in gen- 
eral from the use of composite steel 
stringers, elimination of detail on 
column caps and more effective place- 
ment of material for the columns. 


Problems 
However, the selection of welding 


for a structure of this size was made — 


realizing that steel thicknesses in ex- 
cess of 1% in. presented problems that 
demanded special consideration. 


Welding specifications had long” 
cautioned that in the welding of built-_ 
up members of heavy section, particu- 


larly those of “I’-shape when the 


flanges are considerably heavier than 
the webs, and in any case where the 
component parts are 14 in. or greater 


in thickness, special care must be ex- 
ercised during welding. Particularly, 


weld crack may occur from the de- 
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Be opment of excessive forces set up 
y (1) undue chilling of the weld 
fetal due to the welding in a constant 
environment of cold base metal, (2) 
uneven temperatures of contiguous 
Marts of a welded joint during weld- 
Png, due to the different sizes and 
Wshapes, and (3) possible weaknesses 
m fit, assembly and welding proce- 
Mures. It will be seen later in this 
Fairticle that these items have been well 
considered by the California bridge 
engineers. 

The structure was designed for 
1 H20-S16 loading. Work stresses were 
1,000 psi. for concrete, 20,000 psi. for 
intermediate grade reinforcing steel 
wand 18,000 psi. for tension in struc- 
‘tural steel. 

_ The longitudinal spans, all simply 
psupported, are made composite with 
‘the reinforced concrete roadway slab. 
The composite action in addition to 
@ the weight saving considerably in- 
wereased the stiffness of the member 
against live load deflections. This was 
important factor: it was necessary 
Hto keep the longitudinal members as 
»shallow as possible for clearance pur- 
| poses. 


i Steel specifications 


_ A series of discussions was held 
‘with metallurgical and mill authori- 
) ties of major steel companies, and 


with members of the welding indus- 
try, to work out satisfactory specifica- 
tions for the chemical and physical 
properties of the steel for thicknesses 
1¥% in. and over, and also to decide on 
the proper amount of pre-heating. 

Study of the specifications was con- 
tinued after the award of the first 
major unit. R. W. Binder, Chief Engi- 
neer, Bethlehem Pacific Coast Steel 
Corporation, cooperated with the 
California engineers to the end that 
through subsequent conferences with 
leading engineers and metallurgists a 
satisfactory specification is now in the 
making. In general the intent was to 
obtain at a practical cost a semi-killed 
or killed steel, to assure fine grain 
practice for materials in excess of one 
inch by controlling carbon and man- 
ganese proportions without sacrific- 
ing the physical properties of ASTM 
A7 steel. 

It was decided that ASTM, A7-49T 
steel would be satisfactory under local 
conditions for plates up to 1% in., but 
that thicker plates would require spe- 
cial specification requirements along 
the lines previously outlined. 

It was agreed that fabrication tol- 
erances for built-up girders and caps 
should not be more than 50% greater 
than the AISC tolerances for wide- 
flange shapes and that tolerances for 
built-up columns should not be more 


than 50% greater than the AISC tol- 
erances for wide-flange shapes speci- 
fied for columns. 


Welding procedures 


The specifications provided that all 
welding should be performed by either 
the submerged-are process or with 
low-hydrogen electrodes, with the ex- 
ception that when welding material 
that was less than one inch in thick- 
ness to other material less than one 
inch in thickness, electrodes conform- 
ing to specifications of the American 
Welding Society E60 series could be 
used in lieu of low-hydrogen elec- 
trodes. 

It was further specified that care 
should be exercised to prevent the 
absorption of moisture by the low- 
hydrogen coatings. To maintain a 
minimum moisture content, ovens at 
300 degrees were provided, and rods 
were stored for a period of approxi- 
mately 2 hours before being removed. 

It was added that all welding should 
be performed in such a manner that 
the Brinell hardness of the welded 
area did not exceed 190. All welds dur- 
ing fabrication were subject to non- 
destructive testing by the engineer, 
including gamma ray for certain prin- 
cipal welds. Such non-destructive 
testing was performed without cost 
to the contractor. Prior to fabrica- 


foremost all-welded steel viaduct 


HERE’ S THE VIEW of the San Francisco skyline that will lift the eyes of eae Freeway motorists as they enter the city from the south. 


tion, welder qualification and _pro- 
cedure qualification were established 
by the usual test procedures. 


Shop fabrication 


The structural steel framework for 
the first section of the viaduct was 
fabricated and erected by the Bethle- 
hem Pacific Coast Steel Corporation. 
All possible welding on the individual 
sections was done in the shops at 
Bethlehem’s Alameda Works before 
they were brought out to the job. 
Welding of caps to the columns is 
practically the only field welding spe- 
cified in the design. Because welding 
conditions in the shop are so much 
more favorable for reliable welds, a 
definite attempt was made through- 
out the design to avoid the necessity 
of field welding. 

The general method of shop fab- 
rication is more or less conventional 
in that flanges and web sections were 
assembled by tack welds and held in 
place by fixtures for automatic or 
semi-automatic welding along the 
web flange joints. 

Web stiffeners are rectangular 
plates welded to the webs with con- 
tinuous fillet welds to the web, fitted 
to the tension flange and seal welded 
to the compression flange. Stiffeners 
are omitted from the outside of ex- 
terior girders so that the welded 
girder spans present the same appear- 
ance as the rolled beam spans. 

Spans up to 85 ft. long are com- 
posed of 36-in. wide-flange beams with 
1 x 4-in. plate shear keys welded to 
the upper flange. Cover plates are 
welded to the lower flanges of girders 
in the 70- to 85-ft. range. 

The longest span was 106 ft. Its 


girders are made up of 48 x 3-in. web 
plate with 18 x 14-in. flange plate on 
top and 18 x 2¥-in. flange plate on the 
bottom. Thus, this span is only 1 ft. 
deeper than the 36-in. rolled beams of 
other spans and maintains the same 
smooth appearance, without rivet 
heads, as the rolled beams. 


Columns and girders 


Columns and transverse cap girders 
were built up in the shops before be- 
ing taken to the job. Transverse cap 
girders are similar in make-up to 
longitudinal girders, except that the 
cantilever sections have sloping bot- 
tom flanges. 

Shop welding for the cap girders 
started with the bottom flange plates. 
Plates were beveled to make a 60-deg. 
double vee with a 3%-in. edge, which 
is just thick enough to prevent burn- 
through although permitting com- 
plete penetration by the root passes 
of semi-automatic welders. The weld 
is filled in on one side before turning 
the plate over and completing the 
other side. Flange-to-web fillets are 
made by two semi-automatic welders 
working simultaneously on opposite 
sides of the web, starting at the center 
of the girder and proceeding together 
toward the same end for each pass. 
The beam-seat assemblies were built 
up as separate pieces, fitted to the 
girder along with other detail and web 
stiffeners, and welded last by manual 
methods. 

Make-up of the column sections 
varied according to requirements but, 


in general, each column consists of | 


two base members, two flange mem- 
bers, and a web piece. The web plates 
are reinforced with beams or tees and 


COLUMNS are set by crane as first step in erection. Anchor bolts with levelling nuts guide 
column subassembly, and guy wires hold columns until tack welds are made. With structure steady 
after permanent welding, anchor bolts are grouted and subassembly covered with concrete. 


~ 


flange members of considerable widt 
with flat bars welded along their edge 
to form a channel-shaped member. 
These flat bars, which extend aboy 
the girder seat, are welded to ca 
girders at bearing stiffeners. s 

The highest columns are in con 
nection with the on-and-off ramp 
which have single column bents and 
extend as high as 60 ft. For the utmost 
economy and suitability, the bent 
spacing, insofar as practical, was held 
to under 60 ft. to take advantage of 
rolled beam construction. 


Column welding sequence 3 


Welding sequence for a typical 
built-up column follows: Base assem- 
blies are fitted and manually welded|j 
as separate pieces. Web assembly, 
consisting of one relatively wide web 
plate and two split tees, is fitted and 
tack-welded to make up one sub- 
assembly. Four longitudinal welds 
are made with automatic submerged- 
are welders running full length, tying 
the split tees to the web. The top of 
the web has been milled previously 
to provide a good bearing surface 
under the column cap girder. 

The flange assemblies, consisting of 
a wide web plate and two flange bars, 
are fitted up into a channel-shaped 
section, tack-welded securely, and 
placed in a holding fixture for weld- 
ing by automatic machines. Because 
the 6-, 8-, and 12-in. side plates of the 
columns were welded off center, they 
warped. The plates, therfore, are 
cambered the correct amount before 
welding or straightened after weld- 
ing. Built-up welded design should 
maintain as much symmetry as pos- 
sible in welding about each piece, but 
it is realized that this is not always 
possible. 

The subassemblies are then fitted 
together, tack welded, and held in a_ 
fixture of pipe jacks for a subsequent, 
final welding. Stiffeners are placed — 
and welded, the base assembly and 
structural detail are added to the col- © 
umn, and the final welds completed 
by manual methods. ‘ 

Shop handling of long and rela- — 
tively limber pieces was often trouble- — 
some and slow. It was necessary that — 
edge preparation insure proper fit-up — 
as well as provide surfaces which ~ 
were clean, smooth, uniform, and free 
from fins and other defects so that 
sound welds of the proper contour — 
could be obtained. This type of prepa- — 
ration made necessary the use of large 
floor areas and considerable time for 
layout, setting up, machine burning, 
cleaning, handling, and burning the 
pieces. Standard jigs were of little use 
on this project, so special jigs and fix- — 
tures were built to suit the fabricating © 
requirements. Breathing space had to 
be provided for the weld during 
shrinkage to avoid cracking. 

Of particular interest on this proj- 
ect is the almost complete use of con- © 
tinuous fillet welds of minimum size, — 
consistent with the maximum thick- 
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ness of material to which the weld 
was applied. 


rection and field welding 


' Actual erection of the structure 
Started with the columns, which were 
set by truck cranes and later covered 
with concrete for several feet above 
he base. Cap and transverse girders 
were lifted into place by the cranes, 
‘and guy wires held them up while 
tack welds were being made. This 
kept the structure steady until the 
permanent welds could be made. 
X-ray pictures were used to control 
quality on the field welds. When they 
showed up cracks or slag in the welds 
“it was necessary to have a re-weld 
‘made. The welding was found to be 
“quite satisfactory. 
The welds were made by 10-man 
‘crews on each of ten welding ma- 
‘chines furnished by Bethlehem Pa- 
‘cific. Low-hydrogen rod was used, 
"kept in electric ovens at temperatures 
‘of 300 deg. to avoid moisture. Any- 
"thing over 34 in. thick was pre-heated 
"before the weld was made. 
_ After the initial erection and field 
‘welding had taken place, it was de- 
“cided that the 36 x %-in. web plates 
sof the two-column bents, although 
» satisfactory from a design standpoint, 
could have been heavier or had addi- 
tional stiffener bars to impart greater 
stiffness for handling during fabrica- 
| tion and erection. 

The upper end of the column was 
‘found to be somewhat vulnerable to 
' damage during shipping. So the shop 
provided temporary diaphragms and 
' blocking to protect the top extended 
bars of the columns. 

' To appreciate the complexity of 
_ this structure, it has been pointed out 
that more than three hundred 24 x 

36-in. sheets of detailed drawings and 
calculations had to be made by the 
fabricator in excess of the number of 
_ design drawings supplied by the state. 


- Personnel 


State of California personnel on 
this project is under the direction of 
G. T. McCoy, State Highway Engi- 
neer. Bridge design and construction 
are under the direction of F. W. Pan- 
horst, assistant state highway engi- 
neer; Stewart Mitchell, principal 
bridge engineer; I. O. Jahlstrom, 
principal bridge engineer; G. W. 
Thompson, resident engineer, and 
Robert McCullough, office engineer. 
Leonard G. Hollister was in charge of 
design for this project. 

Bethlehem Pacific Coast Steel 
Corp., which fabricated and erected 
the structural steel for this first unit, 
operated under the direction of I. F. 
Kurtz, works manager at the Ala- 
meda Works; R. E. Gauthier, district 
engineer; J. A. Cheely, superintend- 
ent of erection; Lloyd A. Lee, field 

engineer; C.:L. Upton, labor fore- 
man; Phil E. Carol, welding foreman; 

_M. H. Frincke, manager of erection, 
and H. M. Pitney, assistant manager 
of erection. 


VARIATIONS IN 
BENT DESIGN 


2- OR 3-COLUMN BENTS 
support ramps having four 
or more traffic lanes. 


"C"-BENTS where ramps 
cross other parts of struc- 
ture obviated bents with 
heavy outriggers or single 
column bents with eccen- 
trically loaded columns. 


"T"-BENT reduced total 
number of columns and 
"forest" effect; is effective 
for ramps which cross 
streets and other ramps at 
various angles. 
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One record, 
2. headings, 


3 shifts, 
Pit Four! 


ES HUNTINGTON brought most 
of his miners, as well as his key 
supervisory personnel, with him from 
tunnel work on the Bear River Proj- 
ect of Pacific Gas & Electric Co. 
That’s why Walsh Construction Co. 
has made such a good showing so far 
in its work, again for PG&E, on the 
Pit 4 Project northeast of Redding, 
California. This is the job where a 
new tunnel record was set last winter, 
and another one only last month—see 
box on this page. 

Until the strike in June, which 
halted all heavy construction in 
Northern California, Walsh was ’way 
ahead. Now, they reckon that they 
are about even. But now, also, they 
have opened up an adit at the up- 
stream end of the tunnel and are driv- 
ing a connection back to the existing 
intake structure adjacent to Pit 4 
dam. When this 2,300 ft. of work is 
completed, a new heading will be 
opened up running downhill to meet 
the main heading which has already 
been pushed 6,730 ft. into the hill 
along its eventual 21,500-ft. length. 

The addition of hydroelectric gen- 
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This season’s record breaker is a smooth tunneling 

operation—All-hydraulic jumbos and a crew of vef- 

eran miners bid to keep Walsh Construction Co. out 

in front on latest Pit River hydro development by 
Pacific Gas & Electric Co. 


erating facilities at Pit 4 is a $25,- 
000,000 continuation of PG&E’s long- 
term program for development of 
power at some seven or eight loca- 
tions along the Pit River and its trib- 
utary, Hat Creek. Pit 4 diversion dam 
was built in 1926. And at that time an 
intake structure was built, together 
with 150 ft. of hydro tunnel. These 


NEW RECORD for advance in 
one week of driving fully-sup- 
ported tunnel of comparable di- 
mensions was set by Walsh 
Construction Co. last month on 
the Pit 4 work. The 314-ft. total 
was logged in the course of driv- 
ing a connection from the up- 
stream adit to an existing intake 
structure at Pit 4 dam. (A pre- 
vious record of 296 ft. had been 
hung up last February by min- 
ers in the main heading.) The 
tunnel is a modified horseshoe 
section being driven to a width 
of 23 ft. in volcanic rock of vary- 
ing hardness. The new record 
was established during the six 
days beginning August 10. Daily 
footages, including a duplica- 
tion of a previous “best day” of 
56 ft. are: 51,51, 53, 53,56, and 50. 


facilities were effectively sealed off 

from the current work in mid-July 

when an intake gate fabricated by 
Moore Dry Dock Co. was installed by 

Bigge Crane & Rigging Co. Since 

then the tunnel stub has been dried up;, 
and connection of the new tunnel to 

it, in theory at least, offers no unusual 

problems. 

When completed and concrete- 
lined to a finished diameter of 19 ft., 
the main tunnel will pass 3,600 cfs. to 
the new Pit 4 powerhouse, excavation 
for which is now proceeding on a flat 
carved out of the right bank of the 
Pit River just above Pit 5 dam. Effec- 
tive head at the new powerhouse will 
be 338 ft., the water dropping through 
a pair of 780-ft. penstocks 12 ft. in 
diameter to a scroll case elevation of 
2,065 ft. and passing through a pair of 
50,000-kva. turbogenerators. Walsh 
also has the contract for construction 
of the powerhouse building proper, 
and has subcontracted structural ex- 
cavation for this work to W. B. Jones 
of Redding. This report, however, is 
restricted to a review of tunnel driv- 
ing operations. | 

Walsh came on the job in May 1952, 
set up his operations and portaled in 
at the west end of the tunnel late in 
September. The work was conducted 
from this single heading until April 
of this year when, with a construction, 
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sad completed along the river be- 
'veen ends of the tunnel, a 380-ft. 
lit was begun about 2,000 ft. below 
fp it 4 Dam. The adit was completed at 
mie end of May and work since then, 
‘irtailed by the 40-day strike in June 
ad July, amounts only to about 300 
® . of the main tunnel toward the in- 
Mike structure. Actual progress fig- 
lres for both headings as of the end 
‘f July are, for the main heading, 
730 ft., and for the adit, 290 ft. 


‘unnel supports 

The tunnel section, as driven, is a 
jodified horseshoe 23 ft. wide with 
early vertical sidewalls. According 
lo expectations, it is fully timbered. 
by and large, support is composed of 
0 x 10-in. plumb posts surmounted 
yy five arch segments. Spacing for the 
paiber sets has so far ranged from 
WA ft. to 6 ft., with the support beefed 
ip by installation of 12 x 12-in. tim- 


ind crown bars and blocking to an 
pees extent of about 50%. 

The rock changes character fast but 
ithe tunnel men roughly classify all of 
it merely as volcanic—as one PG&E 
engineer put it, “Some of it’s just 
jaarder than the rest.” A geologist 
‘might define it more precisely : 

The tunnel traverses a high moun- 
tain consisting primarily of a thick 
series of relatively thin and approxi- 
/mately horizontal flows of andesitic 
Mava, with volcanic breccia formation 
lalong the upstream mile of the tunnel 
‘line and some agglomeratic material 
near the downstream portal. This last 
seems to have preceded the viscous 
Mava flows seen higher up on the 
‘mountain slopes. Underlying the Neo- 
»cene volcanics are Tuscan tuffs rest- 
ing on top of older Potem shales. Both 
/of these formations may be encoun- 
‘tered in the tunnel since the contact 


| picker, a whole carload at a time. 


between the shales and the overlying 
lavas may well be traversed by the 
original ridges and canyons. 

Being so close to the contact be- 
tween the lava and underlying sedi- 
ments accounts for the blocky and 
brecciated conditions of the lava rock 
and for the flows of ground water en- 
countered in the tunnel. This water, 
though, is another story. 

In common with other tunnel jobs, 
this one’s had its water problems 
right along. The water in most places 
has been warm, as hot as 80 deg. F., 
and it has come in at pressures up to 
100 psi. Quantities have not varied 
too much—a maximum of about 1,800 
gpm., as against the 1,600 gpm. that is 
now being ditched alongside the tun- 
nel tracks. Where large flows under 
pressure have been encountered, 
water has been grouted off in the con- 
ventional manner. Generally, the pat- 
tern is to drill about 4 or 5 holes 20 
ft. deep and pump in grout to refusal. 
Pressures of as much as 500 psi. have 
been used, and in one particularly bad 
spot continuous grouting used up 
3,700 sacks of cement. 

This is one job along the Pit where 
going into the heading provides no 
relief from the mid-summer tempera- 
tures on the outside. Temperatures at 
the face range as high as 85 deg. F., 
and it’s humid. For the relief of the 
miners, a circulating blower system 
has been installed (supplementing the 
regular ventilation) and is carried for- 
ward with the work. It has no cooling 
equipment, but, directed as needed 
through a canvas pipe, its high veloc- 
ity blast helps a lot. 

Typical driving procedure until the 
latter part of July could be observed 
only in the main heading. Cross-sec- 
tional dimensions of the upstream adit 
and the presence of only a short stub 
of permanent tunnel there precluded 
the use of the all-hydraulic-equipped 
jumbo which Walsh designed for the 


| SUPPORT WORK after each round goes fast. The jumbo is held back while plumb posts are 
‘set, then moves in against the face so that miners setting arch support can work from the top 
deck. Timber segments, crown bars, bracing and blocking are all hoisted topside by the cherry 
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STRADDLING between rails 10 ft. apart, the 
jumbo gives plenty of clearance for carloads 
of material or for the mucker. The second deck 
of the jumbo (background) can be hoisted 
clear when the mucker works, but the remain- 
ing jumbo facilities—light, topside work space 
—are available at the same time to speed the 
cycle of necessary operations. 


job. Operations in the adit heading 
are described only briefly and prin- 
cipally to strike a comparison in rock 
conditions encountered. As work in 
the adit heading got under way, 4-it. 
rounds and support were the rule. 
The rock looked like coal and needed 
only light shooting to pull down a 
full round. About 65 to 80 holes, using 
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ALTERNATE linings shown are 
expected to prevail on Pit 4 
work. Circular steel section will 
be provided near outlet portal. 
Long, dashed diagonal shown in 
horseshoe section illustrates 24- 
ft. invert radius requested by 
Walsh and permitted to ease 
construction. Not shown in horse- 
shoe are 2-in. grout pipes, to be 
installed in pairs every 20 ft., 
staggered to right and left of 
centerline in the crown. 


22'—0" Theoretical driving lines 


a V-pattern, did the trick. It is inter- 
esting to note that this heading, 
vacated for 40 days during the strike, 
did not slake appreciably. When work 
got under way again the face still 
stood vertical with very little rock 
having accumulated atop the rem- 
nants of the previous round, which 
had been incompletely mucked at the 
time of the strike. 

In the main heading in mid-July, 
under exceptionally good conditions, 
the contractor was completing about 
6 rounds on each day of 3-shift opera- 
tion. This meant a daily footage of 
between 40 and 43, as compared to a 
best day of 54 ft. recorded some 
months ago. Overall average for the 
job, computed in July, amounted to 
over 30 ft. per day. A typical round in 
the light-timbered sections of the 
main heading was drilled 8 ft., with 
from 6% to 7% ft. being pulled. A 
V-pattern was the standard here too, 
but it took about 90 to 100 holes to 
do the job. 


Drill jumbo operation 


The drill jumbo, key to the prog- 
ress, does everything but talk. It’s a 
3-deck affair riding on gantry rails of 
10-ft. gauge. It mounts 9 hydraulic 
jibs that can be adjusted to drill any 
kind of a hole anywhere on the face. 
There are no columns. The second 
deck at the forward end can be raised 
by a hoist mechanism to give clear- 
ance for the mucker as it moves for- 
ward right under the jumbo. An ad- 
ditional hoist farther aft makes it pos- 
sible to pick up an entire mine car 
loaded with support timber and block- 
ing for installation of support seg- 
ments in the tunnel arch. This same 
hoist acts as the cherry picker, in- 
corporated into the jumbo on this job. 
The rear end of the jumbo is equipped 
with a gate which can be swung hori- 
zontally across the jumbo, and on 
which is mounted a standard coupling 
for hooking on a mine locomotive. 

Holes drilled from this versatile 
jumbo are loaded with 45% Hercules 
powder and fitted with 1- to 10-ms. 
delays. Powder factor in mid-July was 
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about 3.75 lb. per cu. yd., with a round 
amounting to about 160 cu. yd. when 
mucked. Typically, each round is 
loaded out into a succession of about 
7 trains totaling 38 cars. Passing these 
trains in and out of the tunnel is no 
problem. The tunnel section provides 
plenty of width, and the contractor’s 
installation includes a couple of pass- 
ing tracks and a California switch in 
addition to the cherry picker. 

A typical shift crew underground, 
in exceptionally good conditions, is 


Major Equipment, Pit 4 Project 
DRILLING 


20 3!/2-in. Gardner-Denver drills 
18 Gardner-Denver hydraulic jibs 
Timken, Ingersoll-Rand, Joy and 
Rock bits 
Gardner-Denver sharpeners 
Toledo threaders 


MUCKING 


2 Model 100 Goodman muckers 
(main heading) 
1 Model 100 Goodman mucker (adit) 
1 Model 75 Goodman mucker (adit) 
8 Goodman electric storage battery 
locomotives 
49 6-yd. side-dump "Steelcars” 
20 Miscellaneous material cars 


AIR SUPPLY 


1 2,700-cfm. Ingersoll-Rand 2-stage 
electric-powered compressor 
(main) 

5 500-cfm. Gardner-Denver compres- 
sors (adit) 

2 16,000 cfm. Joy Axivan blowers on 
26-in. fan line (main) 

2 16,000-cfm. Joy Axivan blowers 
(main, 3,000 ft. inside) 


MISCELLANEOUS 


Gardner-Denver grout pumps 

Chicago-Pneumatic vibrators 

Comet and DeWalt power saws 

Northwest Model 6 shovel 

Northwest Model 80D shovel 

10-yd. Euclid end-dump trucks 

Caterpillar D8 tractor with bulldozer 

International TD24 tractor with bull- 
dozer 

Lorain truck crane 

Bay City truck crane 


SURGE CHAMBER excavation to full section 
started like this in July, after a pilot raise from 
the tunnel had been brought almost to the 
surface. This annular trench was being dug to’ 
place forms for concreting an initial ring of 
the 63-ft. chamber diameter. Plan then was to 
shoot the material remaining at the center, 
daylight the raise at the same time, and dis- 
pose of the muck down below. 


about 32 men, which does not include 
shop mechanics and _ electricians, 
timber framing crew, and miscel- 
laneous other workmen. The bull 
gang is additional too: about 12 men, 
working days only. Here’s how a shift 
breaks down: 


1 walker 
1 shifter 
10 miners 
10 chuck tenders 
1 nipper 
1 brakeman 
4 motormen 
1 dump man 
1 compressor operator 
1 heavy-duty mechanic 
1 shift electrician. 


Muck disposal differs between main 
heading and adit. From the main 
heading, the method is conventional 
—outside the portal there is plenty of 
room for the usual dump. Upstream, 
however, things are a little more 
cramped. A limited dump is bounded 
by a timber retaining wall against 
which dump trucks may be con- 
veniently positioned for loading by 
power shovel. It is expected that a 
Northwest Model 6 shovel and four 
10-yd. end-dump Euclids will ade- 
quately balance the speed of mining 
operations, and the muck will be 
hauled upstream for disposal in the 
Pit River,channel at a point where 
concrete aggregates were produced 30 
years ago during the original con- 
struction of Pit 4 Dam. : 


Concluded on page 124 ; 
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HE ARTICLES expressing two 
viewpoints on this subject and the 
tinent editorial in the July issue of 
stern Construction have opened up 
ubject on which frank discussion 
mould help to bring about a better 
nderstanding. From the expression 
= many opinions it may be possible 
» find a common denominator that 
ill recognize the areas of agreement 
ad reconcile the areas of disagree- 
sent in this field. 

The writer’s interest is partly due 
» the fact that he has participated 
1 the “traveling circus” mentioned 
ditorially, both as acrobatic per- 
Jrmer and as ringmaster. The acro- 
mat, of course, is a panel member 
'yhose aim is to land on his feet as the 
‘nale of his act. 


Where’s the middle ground ? 


It probably never will be possible 
‘0 write a specification which will 
‘ppear entirely satisfactory from all 
‘iewpoints. There is no purpose in 
uch extreme brevity as to render the 
pecifications meaningless. On the 
other hand a specification in which 
very conceivable detail is elaborated 
‘s both unnecessary and undesirable. 
Either of the extremes presents a 
‘ikely source of argument. The ex- 
reme of detail is likely to place the 
contractor in the position of inad- 
-vertently violating a specified require- 
ment though in fact he may be follow- 
ng accepted methods practicable in 
he work. The extreme of brevity 
tends to introduce too many elements 
‘of uncertainty and a probability of 
requent conflicts of viewpoint over 
‘interpretation. 

_As in most situations, there appears 
“to be a middle ground of compromise 
“that will most nearly satisfy all view- 
/points. This middle ground may not 
“be the same for all types of work. It 
/may reasonably approach the detailed 
‘specification for major construction 
‘involving complex operations and 
-may be greatly abbreviated for unim- 
portant work of small volume. 


By SAMUEL HOBBS 


Engineer of Structures 
Portland Cement Association 
Los Angeles, Calif. 


How to use “canned specs” 


The use of “canned specifications” 
has been discussed with emphasis on 
the undesirable features. However, an 
analogy might be drawn to the use of 
canned fruit. The fruit or specifica- 
tion items should be selected and 
sorted for canning, properly labeled 
and used before any deterioration 
occurs. 

In fact, the intelligent use of canned 
specifications, kept up to date, se- 
lected section by section to cover the 
requirements of the particular work, 
put together in logical sequence, 
should result in the framework of an 
acceptable job specification. Around 
this framework a complete and con- 
cise final specification can be readily 
built by the addition of special pro- 
visions which seem necessary as spe- 


cific job requirements. 

In writing fundamental specifica- 
tions for concrete building construc- 
tion, brevity can be accomplished by 
reference, wherever possible to such 
accepted standards as the A.C.I. 
Building Code. The quality of con- 
crete may be determined on a basis of 
assumed strength based on water- 
cement ratio, known as Method 1; or 
on the basis of strengths obtained in 
prior tests of the materials selected 
for the job, known as Method 2. 
Either of these methods can be read- 
ily included by reference and all major 
building codes recognize and approve 
them. 

Similarly, basic requirements for 
handling and placing of concrete and 
allowable limits of slump appropriate 
to the type of work may be selected 
from applicable provisions found in 
the A. C. J. Building Code and the 
1940 Report on Recommended Prac- 
tice of the Joint Committee. The bul- 
letin “Design and Control of Concrete 
Mixtures” of the Portland Cement 
Association also contains information 
that would be helpful to the specifica- 
tion writer. Fundamental require- 
ments for curing and form removal 
may be obtained from the same 
sources, and may be readily selected 
to fit the conditions of the job. Above 


NOW WHAT DO YOU THINK? 


CAN—AND SHOULD—many pro- 
visions of building concrete specifi- 
cations be changed? 

Two viewpoints, the designer's 
and the builder's, were presented by 
C. M. Schrepferman and K. R. White 
on pp. 62-64 of the July issue, based 
on papers originally presented at 
the Better Concrete Conference held 
early this year at the University of 
Colorado. 

Two men, speaking again from 
two different standpoints, join dis- 
cussion this month. Their thoughtful 
comments, along with the original 
articles, should be read by all. de- 
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signers and builders who are anxious 
and willing to solve cooperatively 
the problems presented by current 
specifications. It is hoped that space 
devoted to this discussion by West- 
ern Construction will proved some 
impulse toward action on these 
problems. 

Comments received from other 
builders, superintendents and engi- 
neers will be presented in Western 
Construction during coming months. 
Your comment is invited. Address 
Editor, Western Construction, 609 
Mission Street, San Francisco 5, 
California. 


85 


all other considerations, the writer 
believes that specifications should 
stress and inspectors should demand 
that concrete should be so handled 
and placed that it remains uniform 
and that segregation is prevented. In 
the case of architectural concrete 
specifications, the P. C. A. informa- 
tion sheet on that subject would serve 
as a helpful guide with reference to 
special provisions for limitations of 
ageregate grading, rate and method 
of placing and technique of patching 
and finishing exposed surfaces. 

To the extent that such a selection 
of statements of accepted good prac- 
tice may be considered “canned speci- 
fications,’ the use of such material 
appears to be entirely justified and, in 
fact, highly desirable. However, the 
writer can agree with Mr. Schrepfer- 
man that the casual transfer of speci- 
fication items from one job to another 
without regard to applicability to ex- 
isting conditions is likely to be a 
source of confusion and a hardship on 
the contractor, and may result in un- 
satisfactory construction. It may be 
dangerous to give the field inspec- 
tor final authority to make radical 
changes conflicting with written spe- 
cifications, but there should be no 
hesitation on the part of engineers 
and architects to promptly approve 
changes when specifications inad- 
vertently violate-the principle of in- 
tent to secure good construction in 
an economical and feasible manner. 


Field control 


There are some obvious errors and 
inconsistencies which are too com- 
monly present in attempts to control 
the use of concrete mixtures. Some- 
times the specification of a strength 
requirement is a sufficient indication 
of quality. This may be true in some 
structural work where concrete will 
be protected from exposure and hence 
a strength proportioned to working 
stresses is of principal importance. 
However, when climatic and exposure 
conditions are principal criteria, a 
maximum allowable water/cement 
ratio should be specified, even though 
desired strength levels may be readily 
obtained with higher ratios. 

Other factors may be of sufficient 
importance in a particular job to re- 
quire safeguards or clarifying provi- 
sions in the specifications. For ex- 
ample, it may be necessary to call for 
Type II or even Type V cement for 
the production of concrete resistant 
to moderate or severe exposures to 
sulfate soils or waters. The P. C. A. 
bulletin on mixtures discusses the 
various conditions indicating the use 
of or need for particular cement types. 

If air-entrainment is employed, and 
it offers many benefits for many types 
of work, specifications should con- 
cisely state the limits of air content 
and require checks by field tests to 
determine that specified air contents 
are obtained. The use of air entrain- 
ment may require slightly richer 
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mixes to produce equal strength, if 
maintenance of concrete strength is 
the criterion. However, reduction of 
slump may be possible with air en- 
trainment due to the better work- 
ability, in which case there would be 
little or no increase in cement con- 
tent. For important work, such fac- 
tors may be recognized and outlined 
in the specifications, with provision 
for adjustment based on test data. 
Ready-mixed concrete, when speci- 
fied on a strength basis, should also 
be specified on a basis of slump limits 
required. Too frequently, a producer 
is given an order to deliver 3,000-Ib. 
concrete. Let us say that the instruc- 
tions are vague and he quotes on a 
3-in. slump concrete. A job foreman 
insists that it is too stiff and water 
must be added. Job cylinders fail to 
come up to the required strength. To 
deliver 3,000-lb. concrete at 6-in. 
slump the producer must increase the 
cement content. Such a situation re- 
sults in conflicts over responsibility 
for increased cost and may disrupt 
the work. A full understanding of the 
requirements, a clear statement of 
them in the specifications, and an 


Recipe for good concrete: realistic 
specs, practical control, hard work 


By W. E. NAUMANN 
Vice President 
M. M. Sundt Construction Co, 
Tucson, Arizona 
(President, Arizona Chapter, 
Associated General Contractors) 


T IS APPARENT from the infor- 

mation contained in the two arti- 
cles that both contractors and design 
engineers throughout the country are 
faced with the same problems that we 
are faced with in this area, and we feel 
that the views expressed both by Mr. 
Schrepferman as a contractor, and by 
Mr. White as a structural engineer 
responsible for design, all havea great 
deal of merit. 

My personal ideas regarding the 
solution of most of our concrete 
problems are contained in either one 
or the other of the articles and with- 
out going into a great deal of detail, 
can be summed up very briefly as 
follows: 


Dangers of “canned specs” 


It is my opinion that the greatest 
evil that exists in the specifications 
for concrete that we come in contact 
with is the use of canned specifica- 
tions without a great deal of thought 
being given the general structural de- 
sign and details for the final end use 
of the concrete. 

I feel that any concrete structure 
worthy of good design should cer- 
tainly be worthy of a set of specifica- 


effort by. all parties to carry out the 
intent, will obviate a major part | 
the job problems. : 

If every conceivable problem we 1 
dealt with in specifications as in tl 
cases outlined, a specification doc 
ment could be printed only in tk 
Congressional Record. Fortunate 
only a certain number of such cond 
tions apply forcibly to a single jo 
and only a few are important in tl 
ordinary job. As a general principl 
specifications will be most useft 
when general requirements are briefl 
stated and when special condition 
involved in the work are concisely an 
specifically formulated. 


A good specification defined 


A specification is most valuabl 
when it conveys to the bidder a cle 
picture of the requirements that affe 
his methods and costs of construc 
tion, and when it assists the contra 
tor, the designer and the inspector t 
solve cooperatively the problems the 
arise in the progress of the job on thi 
basis of good standards of practic 
without the sacrifice of economy o 
efficiency. 


tions tailored to meet properly th 
requirements of the particular struc 
ture, taking into account the struc 
tural details as regards forms, rein 
forcing steel, whether the concrete i 
to be exposed or protected, and an 
requirement of water tightness. I 
these items are taken into account tf 
the preparation of the specifications 
then the contractor’s problems as re 
gards practical methods of mixing 
placing, vibration, and those havin 
to do with slump range will be greatl 
lessened. 

T also feel that the matter of speci- 
fications providing an arbitrary slump 
range without proper regard for the 
structural detail and the contractor’s 
problems of placing arising therefrom, 
has long been a serious fault of con- 
crete specifications, and the fact that 
this condition can be corrected with- 
out any sacrifice of quality, durability, 
structural strength, and water tight- 
ness by the simple use of an estab- 
lished water/cement ratio indicates 
that there has been very little thought 
given to the contractor’s problems in 
this regard. I am heartily in accord 
with the opinion that the person pre- 
paring the concrete specifications for 
a given structure should be entirely 
conversant and familiar with every 
structural detail so that the problems 
that will later arise in the actual con- 
struction can be provided for, in a 
large measure, in the actual prepara- 
tions of the specifications. 


Continued on page 137 
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STOODY 21 is an excellent AC-DC 
electrode for manual hard-facing where 
severe wear is involyed. Deposits are 
smooth and dense. Bonds with plain car- 


bon and alloy steels, including manga- 
nese. Wide amperage latitude. 

COATED RODS weld without slag interfer- 
ence and slag removes easily. Good for 
position welding at lowered amperages. 
BARE RODS make heavy layers in one pass 
with exceptionally fast deposition rate. 
Recommended for flat position work. 


Ask your dealer for details (see the yellow 
pages of your phone book) or write direct. 


STOODY COMPANY 


11956 East Slauson Avenue, Whittier, California 
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CRUSHERS 


TYPICAL APPLICATIONS 


Dredge Pump Casings & Equipment * Power Shovel Buckets 
Crushers « Grader End Bits * Elevator Buckets * Grader Blades 
Scraper Blades ° Scarifier Teeth * Road Rippers * Asphalt Mixer 
Paddles « Paving Agitator Blades * Hammers * Dump Truck 
Bodies, etc. 
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OW i7 was von... 


THERE ISN’T a tunnel job anywhere these days for 
which the engineers haven’t figured out a new trick in 
surveys. On PG&E’s Pit 4 tunnel, being driven by Walsh 
Construction Co., the “goon” machine was dreamed up 
by PG&E’s field engineer, Forest Sorenson. His idea was 
to simplify the chore of cross-sectioning timber, when a 
fan line makes it impossible for him to establish his instru- 
ments directly on the tunnel centerline. 


Q 
ea 


se Spring Line= 


Ip! x 3 
Jack Pipe 
2"x19' 
Column 


To do the job, Sorenson started out with something that 
looks like an adjustable steel shore. It’s a 19-ft. piece of 
2-in. electrical conduit pipe with a jack arrangement at 
one end and tipped at the other end with a stout wood 
screw. This wood screw is restrained from turning, so that 
the entire length of pipe acts as a handle on a screwdriver, 
but there is a ball joint arrangement so that when the 
screw is driven into the crown segment of the timber, the 
pipe section can hang plumb. With the vertical established 
in this manner, the assembly is made rigid by setting the 
jack down on the tunnel invert. 

Surveys in the tunnel generally, on account of the fan 
line, have been carried forward on an offset line 214 ft. 
from centerline. It is this offset line to which the goon 
machine is set. Riding up and down freely on the main 
pipe (after plumbing) is a framework just 2% ft. wide: 
the ends of its arms are therefore on centerline at any 
given time. 


Plumbing provides plumb for tunnel surveys 


Knowing from previous tunnel surveys the “soffit” ele} 
vation of any given crown segment, and knowing what 
the crown elevation of the tunnel should be at that point 
according to design, it isa simple matter to determine how 
far down the pipe from the crown segment is spring ling 
elevation. Using a tape, the sliding framework can be ac} 
curately positioned with its upper arm at spring line ele/ 
vation and the assembly pinned in that position to the 
pipe. Then the machine gets complicated ! a 

Sorenson has fastened one end of a piece of survey tape 
to a long pole. The other end of the tape passes through 
rollers at the end of the upper arm on the framework 
(which is the intersection of spring line and centerli 
when the machine is in position) and then down through 
similar rollers in the lower arm exactly 5 ft., 3 in. below. 
The tape has an extra piece spliced in, also just 5 ft., 3 inj 


long. aa 


HERE IS HOW the “goon machine" is set up 
for operation, the sliding framework in posi- 
tion after the 2-in. pipe column alone has been 
plumbed. Inset shows detail of jack. The frame- 
work is '/2-in. electrical conduit pipe. It is 
positioned as described in the text, assisted by 
graduations, in tenths of feet, along the 2-in. 
column. The graduations are punched, and a 
poor man's vernier is provided by having 2 
punched holes in the lower collar of the frame- 
work. These holes are one-half tenth apart; so 

' the framework can be positioned to that ac- 

curacy on the column and pinned. The upper 

collar of the framework has a spring catch to 
take all play out of the machine. 


Now, the pole is raised to hold one end of the tape 
against any given point on a timber segment—for practical 
purposes the center of that segment, which is its closest 
point to the inside diameter of the tunnel. The free end 
of the tape, below the goon machine, is then stretched 
tight. A direct reading where the tape passes through the 
lower arm of the machine gives the distance from the 
upper arm to the point on the timber segment. In actu- 
ality, this measurement is the distance from the timber 
segment to the point where centerline and spring line 
intersect. | 


Sorenson takes these measurements at the center of 
each timber segment and also at spring line on each plumb 
post. Thus, he is up-to-date on whether or not timber 
support is being set in a manner which will provide for 
free clearance of tunnel lining forms as well as for the 
prescribed clear thickness of concrete lining. 


With the goon machine, it’s easy to find out whether 
a little shaving of this or that timber may be necessary, 
or whether an entire set must be moved to give the neces- 
sary clearance. Sorenson doesn’t take too much credit for 
the machine, but his assistants, Jack McIntyre and Jerry 
Gubert, vouch for the fact that it removes an awful lot 
of the dog work from tunnel surveys! 
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aero eircom 


Major earthmovers on this 1,800,000 cu. yd. contract 
vat Des Moines Municipal Airport are high-speed, high- 
‘capacity Caterpillar DW20 Tractors with No. 20 
Scrapers. John P. Abramson Construction Co., Des 
‘Moines, Iowa, assembled a line-up of big yellow equip- 
/ment including ‘dozers, DW10s and motor graders to 
"build the 2,800-ft. extension on the northwest runway. 
NIt calls for two fills—one of 51 ft., the other of 35 ft. 
‘Superintendent Jay A. Scott reports: “Caterpillar equip- 
‘ment is the most standard there is—down time is small 
‘with it. We get very good service from our dealer.” 


Jobs like this need big producers that stay in there 

' working—and you're looking at one in the DW20. It 
has a travel speed of 26.6 m.p.h., a capacity of 20 cu. yd. 
heaped and 15 struck, and plenty of power—225 HP 
at the drawbar. Cable-controlled, it loads and unloads 
quickly, with positive action for handling sticky ma- 
terials that foul up ordinary units. Big tires float it over 
muddy or sandy terrain. Three-point suspension allows 


REASON: CAT DW 20s 


PRODUCTION: BIG 
DOWN TIME: SMALL 


the DW20 to move over bumpy going with four wheels 
on the ground. Power-packed traction licks adverse 
grades. And it’s a safe rig—operators handle it with the 
confidence that spells output. All these—and many 
other advantages—contribute to fast cycle times. 


Make it prove its performance to you on your job. 
Your Caterpillar Dealer will be glad to demonstrate. 
Remember, he’s always available for on-the-spot service. 
Call him today! 


Caterpillar Tractor Co., San Leandro, Calif.; Peoria, Ill. 


CATERPILLAR’ 


™Both Cat and Caterpillar are registered trademarks - 


| IT WAS Done... os 


Rake attachment speeds 
brush clearing job 


ANOTHER set of gear from the versatile bulldozer’s 
quick-change repertoire is speeding the right-of-way clear- 
ing on a 124-mi., 69-kv. line being constructed by Walco 
Engineering & Construction Co., Tulsa, for an electric 
cooperative. This time-and-money saving device is a brush 
rake attachment for the blade of an International TD-14A 
crawler tractor. Made of five 90-lb. rails reinforced on the 
hollow sides and extending 18 in. below the dozer edge, 
the rake is fastened to the top edge of the blade by a 
hinge. With this arrangement, when the TD-14A backs 
up, the rake swings up to dump the collected trunks, 
limbs, and most of the smaller twigs. The hinge also per- 
mits the rake to be mounted or detached in a matter of 
minutes. 


INVENTOR J. V. Wilson demonstrates land rake to tractor operator 
Allen Jones of Walco Engineering and Construction Co. Simply de- 
signed and simple to operate, the rake is hinge-mounted to dump its 
load of brush in a pile when the tractor backs up. 


Before inventor J. V. Wilson leased his TD-14A and 
rake to Walco, a large clean-up crew did all the work by 
hand. Now only two men have taken over. One man op- 
erates the tractor while the other serves as helper by open- 
ing fences and removing small brush missed by the chain- 
saw cutting gang. 


90 


It’s easy to sharpen carbide 
drills (when you know how) 


drills have been outlined by the Carboloy Department of 
General Electric Co. 

The Department recommends using a silicon carbide 
wheel for use in resharpening the drills and restoring the 
original 118-deg. included angle. The drills should be 
sharpened when a 1/64 in. or more flat develops on the 
cutting edge. The steps: 


(1) Bring the drill against the side of the grinding wheel 
at a 20-deg. angle as shown in Fig. 1. This 20-deg. angle 
should be maintained, otherwise the drill will not cut) 
properly. 

(2) Using moderate pressure, move the drill back and 
forth across the wheel to avoid overheating (Fig. 2). (If 
overheating should occur, do not drop the drill into liquids 
to cool.) a 


(3) Keep the two cutting edges of the drill of equal} 
length while sharpening (Fig. 3). If one edge varies in size, 
the drill will make oversized cuts. 


(4) Repeated resharpening of the drill will reduce the 
clearance between the carbide tip and the steel shank, 
When necessary, grind away the steel from behind the} 
carbide tip so the steel is nowhere closer than 1/32 in. to} 
the working surface of the carbide blank (Fig: 4). 


The drills can be sharpened on either a pedestal or 
bench type grinder. If the drill must be sharpened while 
on the job, a portable drill can be mounted on a stand 
and a small silicon carbide wheel used. 


Thrills, chills, but no spills 


... is the 23-yr. record of the world's steepest railway at Colo- 
rado's Royal Gorge, which descends !/3 mi. at a 45-deg. angle 
to the canyon’s bottom. It has just been completely overhauled 
and fitted with a new set of specially-made wire rope, furnished 
by the Wickwire Spencer Steel Division of the Colorado Fuel 
and Iron Corp. The funicular railway was built in 1931 at a cost 
of $200,000. Each beam supporting the tracks was laid on con- 
crete pillars, which were poured into the solid granite walls of 
the canyon. 


‘T 
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at W. F. Saunders and Son, Syracuse, N. Y. 


YSAVES 25% BANK RUN SAND NORMALLY WASHED AWAY 


"Here’s sand right from the bank being dry screened with a 4 x 12’ single 
“deck Seco at the Syracuse, New York plant of W. F. Saunders and Son. 
_ And here’s the on-the-job story of the success of this operation. First, a 
"better product because, while this Seco screen efficiently removes the clay 
‘balls and stones they don’t lose the fines usually washed away in a wet 

Screening operation. Second, a more economical operation because no 
| pipes, pumps or special equipment is needed and they eliminate the ap- 
proximately 25% loss of material usually associated with wet screening. 
| (Think of the savings in trucking from the pit to the screening plant 
alone.) Third, a trouble-free operation because Seco vibrating screens 
tequire so little maintenance as proven on this and thousands of other 
installations throughout the country. How about your dry screening prob- 
lems? Sand, Ag-lime, etc. Why not consult Seco screening specialists right 
now. Be assured of prompt, interested help. Our whole organization is 
devoted to one purpose .. . to build the finest vibrating screens for every 
job requirements. Write, phone, wire ! 
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SECO ENGINEERING 
MAKES THE BIG DIFFERENCE 


Patented construction gives Seco Vi- 
brating Screen better, sharper, whip in 
action . . . Keeps all the vibration in 
the live screen body. Over 300 models 
tailored to your specific requirements. 


BALZER MACHINERY CO................. Portland, Oregon 
ENGINEERING SALES SERVICE................ Boise, Idaho 
NATIONAL EQUIPMENT CO......... Salt Lake City, Utah 
CHANEY MACHINERY SALES......San Francisco, Calif. 
WESTERN MACHINERY CO........ Spokane, Washington 


SCREEN EQUIPMENT CO., INC. 


1750 Walden Avenue, Buffalo 25, New York 
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City refuses to waste refuse > 


TWO PURPOSES are attained by the City of Burbank, Calif., 
in its handling of refuse disposal. Waste, brought out from city 
in garbage truck, is covered to 1-ft. depth by the Caterpillar D8 
tractor with No. 8 S bulldozer blades shown here, watered, and 
rolled with a sheepsfoot tamper every day. This is part of a 
combination land-fill and reclamation program. Estimated yearly 
saving is $100,000 compared to incinerator disposal. 


«i Clay pipe answers acid proble 


i 
MORE THAN 2,200 ft. of 8- and 12-in. vitrified clay pipe draws 
fumes from hydrochloric and nitric acids and radioactive isotopes 
from experimental work at the University of Washington, Seattle. 
Clay is used for the ducts because it is completely immune to. 


disintegrating chemical action. 4 
fi 


Now you see it, now you don’t bp 


DIFFICULT job clearing brush from this canal bank was facili- 
tated by use of this special 5,100-Ib. attachment for a crawler 
tractor. Known as the Briscoe Sloper, the attachment was de- 
signed to give the operator all the visibility he needs for maxi- 
mum control and easy handling. It can be used with crawlers 
having about 80 or more hp. 


Gi 12-story catwalk to penthouse 


MAINTAINING a corresponding working level between the ris- 
ing stories of a penthouse project and delivery height of 12-story 
material hoist was solved with tiered catwalks of sectional steel 
scaffolding by Naugle-Leck, Inc., general contractor. A basic 
one-story catwalk was erected when the first floor was completed; 
then, as subsequent floors were added, additional tiers of scaf- 
folding brought the working level even with the material dump- 
ing station. Erection was expedited by Speedlocks and floating 
coupling pins, features of the Waco equipment. 


“ 
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eTo provide maximum flexibility—tiny, precise 
amounts of “breathing space” are engineered be- 
tween each of these wires. 


@ There are 295 wires in this particular construction 
... 9 different sizes of wire. 


e All wires are drawn in Macwhyte’s plant to assure 
uniform quality. 


e Heavy, tenacious lubricants fill the spaces between 
wires. This Internal Lubrication guards against cor- 
rosion and friction, and also increases flexibility. 


® Macwhyte’s PREforming process forms the wires 
and strands into a spiral so they lie naturally in place 
with a minimum of internal stress. 


@From a thousand and one wire ropes, Macwhyte 
engineers are ready to recommend the right rope for 
your particular needs. For best, lowest cost wire rope 
service, write today for recommendations of the best 
constructions of rope to use on all your equipment. 


HE RIGHT ROPE 
FOR YOUR EQUIPMENT 


Ask for G-15 
Wire Rope Handbook 


KENOSHA, WIS. 
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- Filler Wire PREformed Lang 


made by Macwhyte. 


COMPANY 


This Macwhyte Rope is 6 x 41 


Lay Monarch Whyte Strand 
with IWRC, just one of the 
thousand and one wire ropes 


AGWHYTE rors 


MACWHYTE COMPANY 


Manufacturers of Internally Lubricated PREformed Wire. Rope, 
Braided Wire Rope Slings, Aircraft Cables and Assemblies, Monel 
Metal, Stainless Steel Wire Rope and Wire Rope Assemblies. 
LOS ANGELES 21. . 2035 Sacramento St.; Ph: TRinity 8383 
SAN FRANCISCO 7... 141 King St., Ph: EXbrook 2-4966 
PORTLAND 9.. 1603:N. W. 14th Ave., Ph: BRoadway 1661 
SEADELE 4 25. .iasttass 87 Holgate Street, Ph: MAin 1715 
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Contractor's Duty Toward 
Subcontractor’s Employees 


It is not often that we- have such a 


clear and concise summary of the law : 


as may be found in the opinion re- 
ported here. The subject of this case 
is the duty of a general contractor to 
look after the safety of the subcon- 
tractor’s employees. The opinion of 
the court states the law in simple 
language and is quoted at length. 
Citations of authority have been de- 
leted to facilitate reading. While this 
is a California case, the author ven- 
tures the opinion that this is a fair 
statement of the law of negligence 
that would apply in most places. Some 
differences must be anticipated how- 
ever in the various jurisdictions. 

“The complaint alleged that de- 
fendants with full knowledge of the 
fact that the wires were uninsulated 
and carried electrical voltages of over 
750 volts, negligently directed ... 
Chase to perform work and carry ma- 
terials within 6 ft. of said wires with- 
out taking the proper precautions to 
prevent injury to him, and without 
warning him that the wires were un- 
insulated and carried high voltage. 

“Plaintiff urges that defendants, as 
general contractors, were under a 
duty to provide Chase, an employee 
of a subcontractor (for reinforcing 
steel), with a reasonably safe place to 
work. 

Chase was placing reinforcing steel. 
A companion testified that Chase was 
on the roof handling a 15-ft. length of 
steel rod which had to be tilted up- 
ward for insertion into a stirrup. 
“Suddenly there was a dull roar; 
Turner looked up to see a flame cov- 
ering Chase’s body. The top of the 
rod... had contacted the high voltage 
wire which hung over the roof di- 
rectly over the two men. The rod had 
grounded at the bottom end on a 
piece of steel which was sticking up 
through the roof. Chase died the next 
day.” 

“We use the term ‘general contrac- 
tor’ to indicate one who contracts di- 
rectly with the owner to do the work; 
and the term ‘subcontractor’ to indi- 
cate one who contracts with the gen- 
eral contractor to do part of the work. 

“An employee of a subcontractor 
doing work contracted to be done by 
the latter is an invitee of the general 
contractor, and the duty owed by the 
general contractor to such employee 
is that owed to invited persons. 

“The general rule is that a general 
contractor on a construction job who 
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is in control of the premises is bur- 
dened with the duty to use ordinary 
care to provide a safe place for em- 
ployees of a subcontractor to work, 
ineluding the duty to warn such em- 
ployees of a danger, either known to 
the general contractor, or discover- 
able by the exercise of ordinary care, 
or otherwise to protect the employees 


‘from injury, and to avoid exposing 


them to injury on account of danger- 
ous conditions. He is bound to take 
reasonable measures to protect the 
employees of a subcontractor from 
injuries likely to arise from places of 
danger about the building. If he 
neglects this duty by failing to give 
adequate notice or warning of the ex- 
istence of a place of danger, he may 
be found liable to an employee of a 


subcontractor for resulting injury... 


“As a part of supervising the work, 
it is the duty of the general contractor 
to oversee conditions in the work of 
each subcontractor so far as they 
affect the safety of the employees of 
the subcontractor. Although the over- 
sight of the work of an employee of a 
subcontractor is properly the function 
of the subcontractor who employs 
him, if the general contractor’s super- 
intendent directs such employee in a 
particular matter, the superintendent 
may be found to have assumed con- 
trol of the work of the subcontractor 
to that extent, and the general con- 
tractor may be held responsible for 
his resulting injury,—as where the 
superintendent of the contractor di- 
rects a carpenter to go on planks not 
properly supported by the superin- 
tendent’s employer .. . or sends an 
employee into a dangerous place and 
fails to warn him when danger de- 
velops ...or tells a stevedore to load 
a derrick sling with bags of sugar 
from the side of the pile rather than 
from the top as he had been doing. 
While a general contractor is not 
under a duty to warn an employee of 
a subcontractor of obvious danger, 
the question whether the danger was 
obvious is a question for the jury. If 
defendants had reasonable grounds to 
apprehend that Chase might come in 
contact with the electricity in pursuit 
of his work, reasonable care required 
to warn him or guard the wires. 

“We hold it was the duty of de- 
fendants, as general contractor, to 
exercise ordinary care to provide 
Chase with a reasonably safe place 
to work...” 


Prpeneeass v. So. Calif. Edison Co. 248 P. 2a 


By 


HOWARD S. 
BURNSIDE 


Attorney at Law 
Registered 
Professional Engineer 


Conditional Acceptance Held 
Not a Final Acceptance 


State of Washington statutes pro 
vide that laborers, materialmen, an¢ 
subcontractors shall have a right t¢ 
sue on the bond of a contractor wh 
has done work for the state or som 
public body. However, they must fil 
a claim with the governing body suc 
as the counsel, board, etc., within 3f 
days after completion of the work an¢ 
acceptance of it by affirmative actio: 
of the board or other governing body} 


In the case of National Blower v 
American Surety Co.! the Board o; 
Directors of the Edgemont Schoo 
voted to accept the contract of the 
general contractor as complete “sub 
ject to the completion of certai 
items” to be done during the 30-day 
waiting period. There were three 
items: 2 door closers; 7 soap dis 
pensers; non-skid tile boys entrance 
This vote. occurred on November 13 
Thirty days passed. Then over 2 
period of several months claims were 
filed. The plaintiff was one of these 
claimants. 

The sole question was whether the 
foregoing acceptance was final and 
absolute, thus barring a recovery by 
plaintiff. The court held it to be a 
conditional acceptance and not final. 
The plaintiff filed his claim in time 
therefore and could recover against 
the contractors bonding company. , 

In its opinion the court cited 
another case holding that “even where 
a small amount of work remains to be 
done on a contract after the date of 
an acceptance of the work . . . abso- 
lute and final in its terms, the period 
for the filing of claims against the 
bond begins to run from the date of 
such acceptance...” Why then would 
the court here say ‘there was no final 
acceptance when there were such a 
few items to be done? The difference 
is this. The board specifically made its 
acceptance subject to the completion 
of the several items. The inference is 
that had the board made an unquali- 
fied acceptance with an understand- 
ing that a small amount of work re- 
mained, the acceptance would be final. 
A few words made the difference in 
this case. 

The reader should note particularly 
that this statute is somewhat similar 
to the familiar mechanics lien laws 
but is different in many respects and 
the two should not be confused. 


‘National Blower and Sheet Metal Co, v. 
American Surety Co. 248 P, 2d 547. 
of 
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'Dne of the most convincing demonstrations of the economy of 
ing durable material is a pipe repair job where low-first-cost 
material has failed—and is being replaced. 

The original installation had been quickly made by plumbers. 
But the replacement calls for hours of work by as many as five 
afts: plumber, mason, plasterer, carpenter, painter. Often, 
aintenance is billed at overtime rates. And this is only part of 
"he cost story. Production slow-down, disrupted routine may 
ount to far more than the maintenance charges. 

Fortunately there’s an answer to pipe durability in corrosive 
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(T TAKES ONLY ONE 
70 INSTALL PIPE... 


FOR PRODUCTION 
LOWER MAINTENANCE— 


Insist on Byers 
WROUGHT IRON PIPE 


CORROSION COSTS yu MORE THAN WROUGHT IRON 


ere’s why CORROSION COSTS YOU 
MORE than WROUGHT IRON 


BUT FIVE 


TO REPAIR (T / 


services—Byers Wrought Iron pipe. In literally thousands of 
applications where corrosion is a threat, the use of this material 
has proved the soundest kind of economy move. 

The next time you specify or approve pipe, you'll find it profit- 
able to investigate the durability records of wrought iron. 

Our bulletin, “The ABC's of Wrought Iron,” gives the what, 
why and where of this material. Write for a copy. 

A. M. Byers Company, Pittsburgh, Pa. Established 1864. Boston, 
New York, Philadelphia, Washington, Atlanta, Chicago, St. Louis, 
Houston, San Francisco. Export Division: New York, New York. 


CONTINUITY 


) 


TUBULAR AND HOT ROLLED PRODUCTS 
ELECTRIC FURNACE QUALITY ALLOY AND STAINLESS STEEL PRODUCTS 
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Test boring starts for 
another floating bridge 


TEST BORING for the $19,000,000 
proposed floating bridge across 
Washington’s Hood Canal was ex- 
pected to be under way in the middle 
of August. Public hearing of the 
Washington Toll Bridge Authority’s 
preliminary plans already has been 
held, and the Corps of Engineers is 
at present studying feasibility of the 
project. According to Charles E. An- 
drew, chief engineer of the Toll 
Bridge Authority, financing probably 
will be by sale of a 20-year revenue 
bond issue. He has estimated a $1,- 
200,000 annual income resulting from 
tolls, on the basis of at least a 75% 
increase in traffic over the existing 
ferry which serves the spot. Three 
clearance spans on concrete piers will 
be constructed on the Lofall (south) 
side and the remaining 6,200 ft. of the 
bridge will be a floating structure 
similar to that crossing Lake Wash- 
ington. 


$4.0,000,000 trans-Sierra 
highway urged and pushed 


AT LEAST the half-way mark has 
been reached toward realization of 
legislation for the proposed trans- 
Sierra highway from the Nevada state 
line to the San Francisco Bay. In the 
middle of July California’s Governor 
Earl Warren signed a bill authorizing 
$20,000,000 of special State funds for 
the project to be spent in periodical 
allotments for the next 5 fiscal years. 
The next task, matching that sum 
with Federal funds, was immediately 
undertaken by U. S. Senator Thomas 
H. Kuchel who pledged his efforts 
towards advancing the necessary leg- 
islation in Washington. Several weeks 
later Congressmen Clair Engle and 
John E. Moss introduced the highway 
bill in the House of Representatives. 

Leader in the drive for the trans- 
Sierra highway has been the Placer 
County Chamber of Commerce, head- 
ed by D. H. Dobbas, which urged the 
4-laning of Highway 40 rather than 
construction of an entirely new route. 
Action taken‘ by the State Highway 
Commission after the law went into 
effect did designate Highway 40 as 
the trans-Sierra route. 


The results of a report made last” 


96 


NEWS 


SEPTEMBER 1953 


year by an Automotive Safety Foun- 
dation survey found about 110 mi. of 
the overburdened U. S. 40 in need of 
improvement. Critical needs were set 
at $42,091,000 and further needs over 
a 15-year period were set at an addi- 
tional $31,431,000. These figures in- 
clude 90 mi. in Placer County and the 


remainder of the highway extending | 


eastward into Nevada County and 
Reno. Average cost per mile for 2-lane 
improvements has been estimated at 
$207,000 per mile; for 4-lane sections 
$1,135,000 per mile, and $2,730,000 per 


mile for 6- or more lane sections. 


WASHO plans convention 
at Santa Fe in October 


A COMPREHENSIVE technical 
program, along with many recrea- 
tional and social events, is planned for 
the 32nd annual conference of the 
Western Society of State Highway 
Officials in Santa Fe, New Mexico, 
October 7-10. Presiding will be Mark 
U. Watrous, President of WASHO 
and Colorado Chief Highway Engi- 
neer. Registration begins the after- 
noon of Tuesday, October 6, with the 
first general assembly the following 
morning. Attendance of 120 official 
delegates is expected from the 11 
Western states and Texas, Hawaii, 
and Alaska. 


MARK U. 
WATROUS 
Colorado Chief 
Highway Engineer 
and President of 
WASHO, 
will preside at 
October conyention 


Features of the convention will be 
reports of WASHO test road activi- 
ties, panel discussions on technical 
subjects of high current interest, and 
presentation of the $500 annual Dr. L. 
I. Hewes Award to an engineer from 
the West who has made a significant 
contribution toward the betterment 
of highway engineering techniques. 
A series of tours in and around Santa 
Fe have been arranged for the enter-. 
tainment of WASHO visitors, and 
various activities are offered for 
ladies. 


keeps program rolling 


Personnel-shy Bureau 


DURING the month of June the Bu- 
reau of Reclamation experienced the 
second highest month of constructio: 

activity in the last fiscal year whil 

simultaneously its personnel was be- 
ing reduced 1,511, with an annual say- 
ing of nearly $7,400,000 in salaries, 
According to a report from Assistant 
Secretary of Interior Fred G. Aan- 
dahl, who supervises Bureau activi4 
ties, the sum of $22,200,000 spent i 

June was exceeded in the fiscal year} 
only by last September. The fiscal 
year 1953 also turned out to be the 
best of post World War II with 
respect to program accomplishment 
with $203,800,000, 84.6% of the pro- 
gram goal of $240,900,000. The 1952 
program accomplished 78.6% of its 
goal and 73.8% was realized in 1951. 
As of June 30 Bureau personnel to- 
taled 11,573. 


Bond troubles force 
Tri-Dam bids rejection | 


DUE TO complications rising out of 
higher interest rates and an unstable 
bond market, directors of the Oakdale 
and South San Joaquin Irrigation 
Districts were forced to reject bids on 
the Tri-Dam Project though all low 
bids were below the engineer’s esti- 
mates. Invitations for this project 
were issued in February and received 
in April but by the time work was 
scheduled to begin in May, at the 
same time revenue bond bids were to 
be asked, interest rates had risen to 
about 4% to 444% as compared to 
3% a few months earlier. This factor 
means that the 1% increase would so 
augment the cost of the entire project 
over the original estimate that bids on 
bonds were consequently postponed 
to a later date. 

At present, plans include both new 
construction bids and selling the 
bonds so that work may begin in the 
spring of next year. It is hoped that 
interest rates will move lower by then 
so that the work may be financed 
more nearly according to original 
estimates. 

A complete summary of unit bid 
prices on this multi-million dollar 
project was published in Western Con- 
struction, June, pp. 170-182. 
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Woanine on a contract that called for moving 
395,000 cubic yards of rock and clay and grading 
a 70-acre industrial site in 5 months’ time, J. O. 
Archibald of Redwood City, California, needed 
rugged equipment with plenty of power and capac- 
ity. The terrain was half hill and half swamp. 
Fourteen Caterpillar Diesel Tractors, with Bull- 
dozers and Scrapers, were used in completing the 
contract, for Mr. Archibald believes in standard- 
izing on big yellow equipment. But he found one 
of the most efficient units for this type of job was 
the Cat* D8 Tractor-No. 80 Scraper combination. 


The flat-bottom No. 80 is a brute for work. It 
handles 20 cubic yards heaped on every swing. 
Positive cable controls permit easy, accurate con- 


trol of digging and spreading. Big tires give ample 
flotation in soft ground, and make hauling smooth. 
The push-plate, extending well back of the tires, 
allows in-line power for the pusher. 


The surest way to prove what the No. 80 Scraper 
can do for you is to see it in action on your own 
job. Your Caterpillar Dealer will gladly arrange a 
demonstration. Call him today. 


Caterpillar Tractor Co., San Leandro, Calif.; Peoria, Ill. 


CATE R 


demarks—® 


Folsom Dam project survives 
cofferdam and flood troubles 


A PLAY-BY-PLAY description of 
cofferdam and flood troubles provides 
the necessary background for a report 
on progress in the construction of 
Folsom Dam on the American River 
in California. Geologic fault troubles 
enter the picture too. For that story, 
see pages 63-64 of this issue. 

As reported and pictured in West- 


cofferdam, saturated it, and finally car- 
ried half of it away within a 20-min. 
period after the first breaching. The 
bed load of the river at that time, 
supplemented by previously settled 
material behind the cofferdam as well 
as earth and rock in the cofferdam 
itself, was destructive to an extent 
greater than anticipated. Two bents 


of the contractor’s trestle were car- 
ried away and steel forms still in place 
on channel concrete were ruined. 
This same flood breached 5 cells of 
the powerhouse cofferdam erected by 


ern Construction in February and June 
of this year, the anticipated loss of 
the upstream cofferdam occurred on 
January 9th. A river flow estimated 
at 25,000 cfs. backed up behind the 


TAKEN from the upstream cofferdam at mid-channel, this view of Folsom Dam site 
shows the situation in the latter part of July. The truck crane is resting on gravel 
which buries Block 14 to a depth of 30 ft. Two Northwest shovels are in evidence, 
one of them above Block 15, and the other about at the toe of Block 15. The Marion 
shovel at the left is doing rock excavation for the left training wall downstream 
from Block 17. Just below it are concrete footings from which the January flood 
swept a tresile bent. 


GUY F. ATKINSON CO. has a fair-sized job at Folsom too. Behind this training 
wall and cellular cofferdam, the firm is exeavating and concreting Folsom power- 
house on a $5,773,000 contract with the Bureau of Reclamation. Atkinson’s batch 
plant is at right. The long snaky object in the background is Merritt-Savin’s aggre- 
gate conveyor leading from bunkers on the right bank downstream to the batch 
plant out of picture at left. 


Guy F. Atkinson Co., flooding tha 
work out. During the ensuing fou 
months these cells were replaced an 
powerhouse work was able to pro 
ceed. 

First attempt by the prime con: 
tractor to rebuild the upstream coffer 
dam in the river channel was begut 
on May 11. Unfortunately, however 
a flow of 10,000 cfs. on May 20 carrie 
away the uncompleted work. (Th 
diversion tunnel capacity is 9,000 cfs.) 
This same flood overtopped but di 
not destroy the powerhouse coffer- 
dam. ie 

By the latter part of June the river 
flow had fallen to a volume of 6,500 
cfs. and reconstruction of the up- 
stream cofferdam was commenced 
once again on June 24. It was com- 
pleted and the channel section of the 
dam site dried up by the first of July. 
Then began the chore of uncovering 
the buried concrete which had been 
poured the previous season. 

Concrete had been poured in 1952 
in Blocks 13 through 17. Highest of 
these were Blocks 13 and 15, which 
stood to an elevation of about 180 ft. 
It was found this summer that gravel 
had been carried into the site to an 
elevation of 210 ft. This extensive de- 
posit was further evidence of the fury 
of the January flooding. 

Because of the excavation required 
to uncover this work, and also be- 
cause of the necessity for correcting 
the fault condition encountered in the 
left abutment, major concreting so 
far this season has been carried out 
only in the upper blocks of the left 
abutment. Some concrete also has 
been poured in retaining wall “B” on 
the right abutment, encircling the 
end of the earth dam section there. 
Concrete for this operation has been 
trucked in 4-yd. air-operated buckets 
from the batch plant across the up- 
stream cofferdam to the pour sites. 
A similar technique for concreting’ 
has governed early pours in Blocks 1 
through 8, also on the right abutment. 

This work commenced June 29 and 
since then has been carried out at an 
average rate of 860 cu. yd. per shift. 
(The work is on a 3-shift, 6-day basis.) 
The best achievement in concrete 
pouring since June, for 1 shift, has 
been 1,306 cu. yd. 


It’s wind-up time at 
Hungry Horse Dam 


EVERYTHING but a few final trap- 
pings has been’completed on Mon- 
tana’s Hungry Horse Dam. In the 
middle of July all work was ter- 
minated by General-Shea-Morrison, 
prime contractors. And the $48,000,- 


000 contract which was awarded on 


April 21, 1948 was well ahead of its 
November 27 deadline. This, the third 
highest and fourth largest concrete 
dam in the United States, once had as 
many as 2,500 men employed in its 
construction. 
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— Contractor Del Balso of Bronx, N.Y., keeps his 
Model HM profitably busy. Here it's lowering grade for a new 
pavement . .’. easily cutting the many tree roots encountered. 


wo —A very bibs “PAYLOADER" use is 
fanch work — loading excess dirt and backfilling the trench. 
Tires do not injure pavements and the bucket can backfill over 
the top of sheeting or other obstructions. 


Big 4 wheel drive “PAYLOADER’” tractor-shovels 
are capable and versatile — able to do many jobs 
and drive quickly from one job to another at speeds 
of 17 m.p.h. Big tires, plus 4-wheel-drive, gives 
them catlike traction and flotation to surmount 
poor ground conditions. Power boosted rear wheel 
steer makes them maneuverable and easy to handle 
. .. 4 gear ratios in each direction provide the right 
speeds to fit each task. 


The powerful 114 cu. yd. “PAYLOADER’” is the 
flagship of the “PAYLOADER’” fleet, which in- 
cludes 7 sizes down to 12 cu, ft. bucket capacity. 
Also a choice of 4 wheel drive, rear wheel drive and 


SAY '‘HUFF'’ 
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THE FRANK G. HOUGH CO. 


— Model HM doing a fast loading job on a dirt 
pile for Davis Construction Corp., Long Island. Fast reverse speeds 
and power boosted steering give this ““PAYLOADER" high pro- 
duction on loading work. 


— On the Penn-Lincoln Parkway near Pitts- 
burgh, Frank Mashuda's Model HM spreads shoulder material 
while concrete pouring goes on beside it. Good tire flotation 
and maneuverability is an important HM asset here. 


front wheel drive to best fit your needs. Your 
Hough Distributor, one of 200 in the U.S. and 
Canada, is ready to serve you right — with ex- 
tensive application experience and complete parts 
and service facilities. The Frank G. Hough Co., 707 
Sunnyside Ave., Libertyville, Ill. 


for full information on any of 
the "PAYLOADER” models: FourWheel 
Drive HM — 1% yd. and HR — 1 
yd.; Rear Wheel Drive Models HY 
— 1% yd., HF — % yd., HE — 
Y, yd.; Front wheel drive Mod- 
els HAH — 15 cu. ft., HA — 
12 cu. ft. 


| [Ay 
SINCE 1920 AGRO 
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P.G. & E. busy on hydro projects 


in Pit and Feather river basins 


THE PACIFIC Gas & Electric Co. 
recently filed an application with the 
Federal Power Commission request- 
ing a permit for construction of Pit 
No. 7, another new hydroelectric proj- 
ect on the busy Pit River Basin in 
Northern California. This latest proj- 
ect, which would consist of a diver- 
sion dam, a 54,000-kw. powerhouse, 
and a small afterbay regulating dam, 
will. cost an estimated $16,250,000. 
P. G. & E. already has three power- 
houses operating in that area, Pit 1, 
Pit 3 and Pit 5 on the river and Hat 
Creek 1 and Hat Creek 2 on a tribu- 
tary. 

At present the utility company is 
building Pit 4 powerhouse and a 4- 
mile diversion tunnel (see pages 82 to 
84 of this issue) in the area, and at an 
earlier date license was filed to con- 
struct Pit 6. Together with Pit 6 the 
new project would utilize the power 
potential from the last undeveloped 
stretch of the lower Pit River above 
Shasta Reservoir. The three projects, 


Pits 4, 6 and 7, would boost P. G. & 
E.’s generating capacity on the stream 
to 494,000 kw. 

The new plant will be constructed 
at the base of a concrete gravity-type 
dam about 180 ft. high and 580 ft. in 
crest length. The reservoir created by 
the dam will have a capacity of 15,500 
ac. ft., and will extend upstream to the 
site of Pit 6 powerhouse. Two 160-ft. 
long steel penstock pipes will extend 
through the dam to the powerhouse 
turbines. Downstream the low, slot- 
ted, concrete afterbay dam will be built 
to smooth out irregularities in water 
flow caused by operation of the plant. 
License application says that the 
company desires to build the project 
in time for operation two years after 
completion of Pit 6. 

P. G. & E.’s recent: plans for ex- 
pansion did not stop with requesting 
a permit to build Pit 7. The firm has 
also filed an application requesting a 
36-month preliminary permit for a 
hydroelectric project on the Middle 


Westerner fourth in GM essay contest 


THE RETURNS are finally in on 
the General Motors better highway 
essay contest (Western Construction— 
January 1953, p. 118) with experience 
counting most in carrying off the top 
prizes. 

Robert Moses, a highway admin- 
istrator for 25 yr. in New York City 
and State, won the $25,000 jackpot. 
Brig. Gen. Lacey V. Murrow, former 
Washington state highway engineer 
placed for $10,000. Third prize of 


$5,000 went to Claude A. Rothrock, 
chief of the Planning Division of the 


‘West Virginia Roads Commission. 


Westerners who came through for 
$3,000 national honorable mentions 
are William E. Willey, highway econ- 
omist, of Phoenix, Ariz., and David C. 
Guilbert, auto executive, Spokane, 


~ Wash. Regional awards of $2,500 went 


to Albert Erickson, newsaper pub- 
lisher, Helena, Mont., and Bryant 
Hall, city planner, San Francisco. 


WM. E. WILLEY (right) congratulated by “‘Cye” Perkins, Arizona highway engineer 
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Fork of the Feather River and its 
tributaries and on French Creek in 
Butte, Plumas and° Sierra counties, 
Calif. Tentatively designated as the 
“Middle Fork of Feather River De- 
velopment,” the project would have 
total installed capacity of about 265,- | 
000 hp. It would include five dams, 
varying in height from about 20 to 
380 ft., forming five reservoirs which 
would have a total gross storagé 7 
capacity of about 415,000 ac. ft. The 
project also would include four diver- 
sion dams, a system of tunnels about 
23 mi. long, and four powerhouses. i 
However, request for the project is | 
reported to conflict with applications 
made by the Richvale Irrigation Dis- 
trict of Richvale, Calif., and Robert Pp. 
Wilson of Taylorsville, Calif. If the | 
preliminary permit is granted it would | 
give the holder priority while con- | 
ducting surveys and investigations | 
necessary in preparation of an appli- | 
cation for an FPC license. S 


he 


pid 
' # 


rake 


Colorado truss bridge f 
has perennial collapse i 


A STEEL TRUSS bridge over the 
Platte River near Brighton, Colorado, ‘i 
has collapsed for the second time — 
within a year, but not without provo- — 
cation. Clearance for the collapsed — 
bridge was an inch shy of 14 ft. Clear- _ ‘ 
ance for a truck-tractor unit with an 
earthmover as its load was 14 ft., ac- _ 
cording to permit. The inch madell 
the difference when the earthmover 
caught on overhead cross members 
and the bridge pulled loose from its 
west abutments, two 75-ft. spans 
failed, and floor stringers dropped 
into the water. 

The same bridge was ruined last 
fall when a truck failed to clear. 
Seven weeks and $15,000 were re-— 
quired for repair. Several weeks will ; 
also be required for the current re- 
pair job. 


remee wen pry: sae 


ecei 


Monticello Dam bids in; 
Kiewit and Parish take it 


AS A RESULT of bid openings on — 
Monticello Dam (Western Construc- — 
tion—August 1953, pp. 82-83) the Bu- 
reau of Reclamation awarded the con- 
tract to Peter Kiewit Sons’ Co. and 
Parish Bros., joint venturers who sub- 
mitted a low bid of $7,628,991. Engi- 
neer’s estimate for cost of the dam 
was $8,155,667. But there’s a big green 
fly in the ointment: So far Congress — 
has appropriated only $3,000,000 for — 
the Solano Project of which Monti- — 
cello Dam is the central item. Cost of | 
the entire job has been estimated at 
$47,111,000. However, the Kiewit- 
Parish contract is protected by an © 
escape clause which permits the con- — 
tractors to halt construction at any 
time if Congress refuses to put up the 
necessary additional funds. 


jusy at Brigham Young U. 


"RRIGHAM YOUNG University at 
rovo, Utah, will have a new look 
"hen about $10,000,000 is spent on 
ew academic classroom and living 
bs commodation buildings. First to go 
) will be 21 apartment and dormitory 


)en students will live. 


CALENDAR OF 
MEETINGS 


| Sept. 14-16—Associated General 
Contractors, mid-year board 
meeting at Edgewater Beach 
Hotel, Chicago. 


Sept. 18-19—Concrete Products 
Association of Washington, fall 
meeting at Cascadian Hotel, 
Wenatchee, Washington. 


Sept. 24-25—American Road 
Builders’ Association, County 
and Local Roads Division, na- 
tional highway conference at 
Dell View Hotel on Lake Del- 
ton, Wisconsin. 


' Oct. 6-9—Pacific Coast Building 
Officials Conference, annual 
business meeting at Hotel Hunt- 
ington, Pasadena, California. 


Oct. 7-9—Western Association of 
: State Highway Officials, annual 
| meeting at La Fonda Hotel, 
a Santa Fe, New Mexico. 


| Oct. 7-9—Advanced Base Water 
4 Supply and Sanitation Sympo- 
sium, meeting at U. S. Naval 
Civil Engineering Research and 
Evaluation Laboratory, Port 
Hueneme, California. 


Oct. 8-10—Region 11, Associated 
Equipment Distributors, annual 
meeting at Pebble Beach, Calif. 


Oct. 8-10— American Concrete 
Pressure Pipe Association, an- 
nual convention at Ponte Vedra 
Inn, Ponte Vedra, Florida. 


Oct. 8-10—Structural Engineers 
Association of California, fall 
conyention at Ahwahnee Hotel, 

Yosemite National Park, Calif. 


il) Oct. 14-16—National Reclamation 
Hi Association, annual meeting at 
i Mapes Hotel, Reno, Nevada. 


i Oct. 15-18—Region 12, Associated 

Equipment Distributors, annual 
conference at Gearhart motel 
Gearhart, Oregon. 


Oct. 19-23—American Society of 
Civil Engineers, annual meeting 
at Statler Hotel, New York City. 


Oct. 29-30—Southwest Regional 
Meeting, American Concrete 
Institute, at Rice Hotel, Hou- 
ston, Texas. 


1954 
March 1-4—Associated General 
Contractors, 35th annual con- 
vention at Statler Hotel, Los 
Angeles. 
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miildings where 960 women and 800 


That’s Why Leading Rental Fleet Operators 


estate MARLOWS 


“In our rental fleet, we use 
Marlows exclusively. We know 
it pays to standardize on the best”’ 


says Jack Hennessey 
of Hennessey-Forrestal Machine Co. of St. Louis, Mo. 


Take a tip from pump rental fleet operators every- 
where. Use the pump that’s built to take tough “job- 
abuse”. Marlows stay on the job longer — with lower 
operating and lower maintenance cost. 

Buy the pump proved best by rental fleet operators 
on the toughest kind of service .. buy Marlow. If they’re 
best for rental, they must be best for you! 


Marlow builds the world’s largest line of Contractors’ 


pumps. For complete facts, see your Marlow dealer or 
write for Bulletin C-52., 


1 
MARLOW PUMPS RIDGEWOOD, NEW JERSEY 
Branch Plants: DeQueen, Arkansas 
West Chicago, Illinois 


Distributors and Dealers everywhere 


Other factories in France and England. 
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Washington toys with tolls, 
network of freeways 


COVERDALE & Colpitts, New York 
engineering firm, has been authorized 
by the Washington State Toll Bridge 
Authority to begin studying a pro- 
posed toll freeway (for which they 
will review information already col- 
lected by the State) from Tacoma to 
Everett via Seattle. According to Wil- 
liam Bugge, Director of Highways, if 
Coverdale & Colpitts fail to find that 
such a route is feasible from a toll 
standpoint the highway department 
will not stand a loss by making further 
expensive studies of its own. 

Another indication of what the 
State of Washington has on the 
agenda was revealed in an announce- 
ment of plans which will provide a 
network of limited access roads con- 
necting major cities in the State, thus 
promoting traffic safety and prevent- 
ing present highways from becoming 
obsolete. If realized, the State High- 
way Commission could control the 
points at which motorists enter about 
1,655 miles of the State highway sys- 
tem. Included is a plan to make a 
limited access highway out of U. S. 
99 during its entire run through 
Washington, and likewise U. S. 10 
from Seattle to Spokane. At present 
various business establishments are 
located at access points adjacent to 
busy highways and as such reduce the 
effective capacity of the highways and 
present serious traffic hazards by the 
way they cause conflicting traffic 
movements. Although each case will 
be treated individually, officials have 
reported that most of the free access 
points now held by private businesses 
will be eliminated and other means of 
connection will be established. The 
State already has made over 200 miles 
of its highways into limited access, 
chiefly on U. S. 99. 


USBR floods gravel pit, 


contractor goes to court 
AS A RESULT ofa damage suit filed 


against the Bureau of Reclamation 
by Contractor J. D. Shotwell of 
Bridgeport, Wash., the Federal court 
in Spokane issued an order restrain- 
ing the Bureau from using 9,000 cu. 
yd. of processed sand and gravel near 
Moses Lake, Wash. Shotwell ex- 
plained that he had been authorized 
by the Bureau to process the material 
into aggregate to be sold to various 
cement contractors who were selling 
to the Government. He claimed that 
in January 1953 a construction proj- 
ect under way by the Bureau caused 
the pit to be flooded at a time when 
he had an available customer, and 
furthermore he alleged that he had 
been informed by the defendants that 
they are now using gravel from the pit 
for purposes of their own, Co-de- 
fendants in the suit are Douglas Mc- 
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Kay, three assistant commissioners 
of the Bureau of Reclamation, and P. 
R. Nalder, manager of the Bureau’s 
Columbia Basin district. 


Big Ford assembly plant 
going up at Milpitas 


LATE IN JULY a year-long con- 
struction job began on a Ford Motor 
Co. auto and truck assembly plant at 
Milpitas, Calif. When complete, the 
new industrial development will con- 
sist of the assembly plant, an admin- 
istration building, and an employee 
facilities building, with a total of 
1,500,000 sq. ft. of floor space. Prep- 
aration on the 160-acre site had been 
under way for several months before 
general contractor J. H. Pomeroy & 
Co., Inc., took over. Total costs of the 
project have been estimated at $35,- 
000,000 to $50,000,000. Steel fabrication 
should be completed by Feb. 15, 1954. 


Colorado highway work 
in high gear this year 


FROM JANUARY to July 1953 the@ 
Colorado Department of Highways 
achieved the greatest record: in its 
road building history ever accom} 
plished in a similar period, according 


.to Chief Engineer Mark U. Watrous|§ 


As of July 31 this total construction§} 
program consisted of 117 projectsi™ 
covering more than 840 mi. and§ 
amounting to more than $16,300,000. 
$14,700,000 is represented in 57 majo 
construction projects covering about 
300 miles on virtually every Federa 
aid primary and secondary highway.@ 
A further breakdown shows a $1,215, 
000 expenditure on 41 projects coverj§ 
ing 440 miles of improvement work™ 
accomplished through agreements 
between the Department and various 
counties and by State forces. Twelve 
oiling projects cover 109 mi. and cost 
$327,000. 


Job accidents 
take their toll 


THESE were the accidents that re- 
sulted in death or serious injury on 
the West’s construction jobs during 
the last reported month: 


Francis W. Matteson, 48, construc- 
tion worker, was killed July 22 at 
Rawlins, Wyo., when he was struck 
by a ricocheting piece of metal ejected 
from his own welding gun with which 
he was firing hanger bolts in a con- 
crete ceiling. The bolt failed to pene- 
trate, bounced off the ceiling and 
struck him on the head. 


On June 26 in a vain attempt to 
point out to his brother how a co- 
employee on a San Diego building 
project died, Christian K. Shade, 36, 
a steel worker, plunged to his death 
at the exact spot from the 50-ft. top 
level of the building’s framework. 


Earl McBride, 45, repairman for a 
tractor company, was killed when a 
tractor which he was testing by driv- 
ing up a bank of Lake Coeur d’Alene, 
Idaho, overturned and crushed him. 


Eugene Myers, 39, was killed July 7 
when he fell under the front wheels 
of a grader on a cemetery develop- 
ment project on the Tonopah high- 
way in Nevada. 


ACCIDENTAL DEATHS and 
serious injuries on the West’s con- 
struction jobs are reported each 


month in the interest of promoting 
safety-on-the-job. 


Mervyn A. Howard, 28, was crushed 
to death on June 15 when he put his) 
head under the box of his dump truck 
to investigate why it failed to drop! 
when he worked the controls. How- 
ard was employed moving earth for a} 
fill at the Berkeley, Calif., yacht} 
harbor. H 


The body of Francis A. Hendricks,| 
38, was discovered sprawled over his} 
tractor on June 19 at South Bend} 
Wash. He apparently had become en-) 
tangled in the gears of the machine.) 


Arthur C. Lovinger, 38, was electro-} 
cuted at Seattle on June 8 when a) 
metal cable which he was pulling} 
from a crane touched a 26,000-v.) 
power cable. Lovinger was employed 
on a building construction job. 


Delbert N. Cromwell, 26, recently 
was instantly crushed to death by a} 
20-ton tractor and earth mover at 
Palisades Dam. Cromwell, an em- 
ployee of Palisades Contractors, ap- 
parently was on his hands and knees 
checking the angle of grade when the 
accident occurred. 


Robert Elmer Williams, 25, an elec- | 
trician, was killed July 17 when he fell | 
30 ft. from the top of a building going 
up in Albuquerque, N. Mex. 


Mahlon E. Montgomery, 43, an em- 
ployee of J. H. Trisdale Construction 
Co., was seriously injured July 21 at} 
Redding, Calif., when he fell between 
the side and track of a bulldozer on 
which he was checking the engine. 


Jerry Post, 61, a carpenter’s helper, 
was electrocuted on July 22 at a cop- 
per mine at Bingham, Utah. Accord- 
ing to witnesses he had been assisting 
a repair crew working on an electric 
shovel. He entered the shovel hous- 
ing to put a bolt in the housing roof 
and apparently reached out to steady 
himself when he touched a primary 
5,000-v. switch which caused his death. 
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New type of durable thread 
mokes removal of cover 
plate easy for insertion of 
coil of Cal-Tie Wire. 


now in the 7' F 
) reel-safe 


Speed up tying jobs with Cal-Tie Wire in the 
new, improved Universal Reel-Safe dispenser. You’ll 
find it’s a sound safety measure too, eliminates 
loose pieces underfoot ... and the savings in wire 
will surprise you. In the handy pack that hangs on 
a man’s belt, Cal-Tie Wire is always in reach yet 
always out of the way. Cal-Tie wire can be furnished 
for other types of wire reel dispensers in annealed 
or galvanized finish. Gauges 12 and lighter. 


Get complete information on Cal-Tie wire and 
the new, smoother, faster working reel. Write the 
office nearest you. 


THE COLORADO FUEL AND IRON CORPORATION—Denver, Colorado 
PACIFIC COAST DIVISION—Oakland, California 
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ALASKA 


Newsletter 


By CLIFFORD S. CERNICK, Anchorage 


PORT OF WHITTIER is hub of 
seacoast construction activity in Alas- 
ka. Not long ago, $6,000,000 composite 
bachelor quarters building was turned 
over to port authorities. Building is 
unique Alaskan “city under one roof” 
and contains, among other things, a 
two-story 350-seat theater, a bowling 
alley, a radio station, enlisted men’s 
day rooms, NCO club, officers’ club, 
bank, barber shop, cafeteria and a 
complete hospital . . . the Port of 
Whittier might soon be construction 
site of Alaska’s tallest building. Col. 
L. E. Foote, Alaska District Engi- 
neer, says a sixteen-story apartment 
building is in the immediate military 
construction plan for the port. Con- 
struction crews are beginning work at 
Whittier to replace docks destroyed 
in a recent fire; appropriation ap- 
proved by the House armed services 
subcommittee for this job amounts 


to $6,000,000. 


EMPLOYMENT SLACKENING: 
Construction season in Alaska is “over 
the hump” and cold breath of oncom- 
ing winter’s being felt in the north- 
land. Contractors are pushing work 
on vital projects to beat imminent 
freeze-up. Meanwhile, the “no help 
wanted” sign is out on most construc- 
tion jobs which have adequate crews, 
recruited mostly from large “army” of 
job-seekers that poured into Alaska 
in early spring and summer. In An- 
chorage, all unions report a surplus of 
members still not employed. Virtually 
same situation exists in Fairbanks, 
Ketchikan and Juneau. Outlook for 
next sixty days is gradual decrease in 
employment, drastic cuts with the on- 
set of winter freeze-up conditions in 
late September, early October. 


FILLING THE GAP between de- 
fense construction, now dropping off 
because of cutbacks in appropriations, 
is work projected by municipalities in 
Alaska. City projects planned include: 
Juneau : $600,000 for streets, sidewalks 
and sewers. Anchorage: $1,525,000 for 
city water and sewer system and $400,- 
000 for city hall. Projects in Juneau 
and Anchorage are contingent on de- 
cision of voters at special election. 


HOUSING projects in Alaska com- 
pleted or near completion include a 
400-house development and a $2,500,- 
000 apartment project in Anchorage. 
The apartment job calls for 26 build- 
ings having eight two-bedroom apart- 
ments in each. A shopping center is 
included in the apartment develop- 
ment, something unique for such 
projects in Alaska. Although housing 
shortage has been virtually eliminated 
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by heavy volume of construction dur- 
ing past three years in Anchorage 
area, Fairbanks still remains a critical 
defense housing area. Office of De- 
fense Mobilization has decided that 
rent controls are to continue in Fair- 
banks. Only other Alaskan city still 
having rent control is Kodiak. 


LOW-COST INSULATION for 
Alaskan homes is being demonstrated 
by the Soil Conservation Service, 
which has erected a_ special-type 
dwelling in Fairbanks. Spaces be- 
tween floor joists are filled with dry 
sawdust and a vapor barrier consist- 
ing of 3/1,000 of an inch of aluminum 
on heavy paper. Rock wool batting 
covered by vapor barrier is used on 
walls and ceiling. Alaskan home- 
builders in great numbers inspected 
the house designed to provide best 
possible insulation at lowest possible 
cost. 


OTHER PROJECTS planned in An- 
chorage include a prison farm for the 
Alaska jail system, to be built out of 
a $600,000 allocation and a dock at 
Anchorage. Dock proposal still is in 
the preliminary stage, with some of- 
ficials here talking of a waterfront 
program costing upwards of eight 
million dollars. 


OUT IN THE BUSH. In the tundra 
country where there are hundreds of 
miles of wide open spaces between 
tiny Eskimo villages, there’s a sur- 
prising amount of civilian construc- 
tion activity. Typical of bush-country 
commercial jobs are a large ware- 
house building going up at Bethel and 
a movie theater being erected at the 
town of North Pole near Fairbanks. 


NEW INDUSTRY for Alaska is 
television. Two stations are being con- 
structed in Anchorage and one in 
Fairbanks, with all three scheduled 
for telecasting before January 1954. 
Total investment in television initially 
will be over a half-million dollars. 
The two competing Anchorage TV 
stations will erect antenna atop city’s 
skyscrapers, one of them on a 14- 
story apartment building, the other 
on a seven-story hotel. 


ON THE MINING SCENE, pres- 
ence of chromite deposits promises to 
advance Alaska as a source of the na- 
tion’s supply for that strategic min- 
eral. Territorial mines department re- 
ports a successful chrome operation 
is going forward on the Kenai penin- 
sula, with first shipment out of the 
area scheduled for Oct. 1... the de- 
fense solid fuels administration is 
conducting a survey in the territory 


aimed at determining balance be| 
tween coal consumption, production}. 
in the territory. Federal requests foi} 
increased Alaskan coal production ex!j, 
pected to result... Interest in poten; 
tial oil land along northern rim o 
Gulf of Alaska continuing. Recentl} 
59 applications for oil leases filed o: 
150,000 acres of land in the area. 


BIG PROJECT HAMPERED- 

Work on Eklutna project was ob/§ 
structed recently by annual break-up@ 
of Lake George, a self-dumping lake§} 
about 60 air miles east of Anchorage] | 
Lake’s rising waters cause tremenif 
dous pressure along 4-mi. front of 

Knik glacier which dams the lake. In 

time, the water chews away a chan; 

nel through the glacier, and in ever) 
increasing volume pours down the 
Knik River and past the Eklutna 
plant. Amount of water from Lake 
George was so heavy this year that 
entire valley was flooded and work 
was halted on sections of the big Ek4 
lutna plant. a 


SOMBER NOTE—Outlook for Alas 
ka construction in 54 dampened by 
news that $45,000,000 worth of au 
thorized military construction proj-+ 
ects have been revoked by a measure) 
passed by both houses of Congress 
Construction cut-backs are spread] 
quite generally over Alaska defense 
scene. Reasons given by Senate 
Armed Services committee for cut- 
back is that (1) certain projects have 
been constructed for less than au- 
thorized amount, permitting recision 
of difference between actual cost and) 
authorization, and (2) certain proj-| 
ects and items deemed essential at the} 
time of authorization have been de-} 
leted in favor of other projects andj 
items deemed more essential under 
present circumstances. Typical off 
cuts is that for work on Alaska Com-| 
munications System lines. Original) 
authorization for the federally-op-! 
erated telegraph and telephone net-| 
work was $4,517,000, allowing con-| 
struction at 30 Alaskan sites; new al- 
location allows construction at only} 
nine localities with expenditure of; 
$1,404,800. 


BOOM ERA ABOUT OVER: All 
signs point to an end of a “boom” era} 
in Alaskan construction. Territory) 
now seems on threshhold of new era 
during which construction dollar will 
be handed out less lavishly by Uncle 
Sam, and greater justification for all 
projects will be required. 


NEXT MONTH— 


A major portion of the October West- 
ern Construction will be devoted to por- 
trayal and analysis of construction and 


engineering in Alaska. Appraisal of this 
pioneer area will be factual and honest. 
For the answers to your questions about 
Alaska, don't miss the October issue.— 
Editor. 


ef 
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PROVES 


compare thQ\) Features 

IN THE 1-YD. CLASS eee 
When you need a 1-yd. class machine, we ask only 
this — see the Lorain-50 in action before you buy! 

Compare a Lorain-50 shovel in action with any 
other make. Compare design features and what they 
do for you, and you’ll see why your investment ina 
Lorain will pay off. 

See how the smooth-acting Hydraulic Coupling 
cushions shocks and impacts, eliminates stalling under 
any digging conditions, contributes greatly to longer 
life. See how air controls make the operator’s job 
easy and add extra yards to daily output. See how the 
selection of 4 crawlers — standard, extra-long, 
extra-wide, and extra-long and extra-wide — can 
match ground and working conditions for your maxi- 


ASK YOUR 
DISTRIBUTOR 


ze wy 
in.= 
Vi 


O 


Reno, Nev: 
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ANDREWS EQUIPMENT SERVICE 


OF WASHINGTON, INC. 
Spokane, Wash. 


CENTRAL MACHINERY CO. 


Great Falls, Havre and Lewistown, Mont. 


COAST EQUIPMENT CO. 
Sen Francisco 3, California 


J. D. COGGINS CO. 


1717 No. 2nd, Albuquerque, New Mexico 


A. H. COX & COMPANY 


Seattle 4, Tacoma & Wenatchee, Wash. 


P. L. CROOKS & CO., INC. 
Portland 10, Ore. oa 

GENERAL EQUIPMENT co. 
be z 


FEATURES — 


mum output. See how Center Drive 

turntable construction transmits power in 
the most direct line to cables and dipper teeth. See 
how easy it is to change to any one of 5 front ends 
to enable you to bid most any contract. 


These, plus many other features, make up the 
famous Lorain ‘‘balanced quality’’ throughout the 
machine. For best proof of Lorain-50 features, see 
one in action! 


Your near-by Thew-Lorain Distributor wants to 
show you a Lorain-50 in action — point out to you 
the many advantages that will be yours when you 
bid your future jobs on the basis of Lorain-50 per- 
formance. He is close to you. Call him now! 


THE THEW SHOVEL CO., LORAIN, OHIO 


LE ROI-RIX MACHINERY CO. 


Los Angeles 22. Branches: Bakersfield, Long Beach 6, Calif. 


McCOY COMPANY 


Denver 17, Colo. Branches: Sterling, Alamosa & Grand Junction, Colo. 
MOUNTAIN TRACTOR CO. 


Missoula and Kalispell, Mont. 


H. H. NIELSEN COMPANY 
Salt Lake City, Utah 


LEE REDMAN EQUIPMENT CO. 


joenix, Arizona 


SOUTHERN IDAHO EQUIPMENT CO. 


Idaho Falls, Boise and Twin Falls, Idaho 


TRACTOR & EQUIPMENT CO. 
Sidney, Mont. Branches: Miles Gity, Glosgow, Mont. 


YUKON EQUIPMENT CO. (for Alaska) 
Seattle, Wash. Branches at Fairbanks and Anchorage, Alaske 
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ENGINEERS 


ON THE MOVE 


Col. Lionel R. Ingram, CE, is as- 
signed as executive officer of the 
South Pacific Division, Corps of En- 
gineers. As second in authority to Col. 
Paul D. Berrigan, division engineer, 
he will assist in administering the 
military and civil works construction 
program now under way in California, 
Arizona, Utah and Nevada. Colonel 
Ingram replaces Col. W. W. Ragland 
who has been reassigned to duty in 
Washington, D. C. 


of t: vA 


Walter E. Blomgren, assistant chief 
engineer of the Bureau of Reclama- 
tion, has been elected one of the three 
vicé presidents of the International 
Commission on Irrigation and Drain- 
age by the Commission’s executive 
council meeting in Bangalore, India, 
on June 20. Blomgren is also chair- 
man of the Commission’s United 
States national committee. In July, 
Blomgren was named executive com- 
mittee chairman for 1954 of the Irri- 
gation and Drainage Division of the 
American Society of Civil Engineers. 


W ellborn 


Blomgren 


Arvin S. Wellborn is appointed 
chief engineer of The Asphalt Insti- 
tute and will make his headquarters 
in New York City. Until his promo- 
tion on July 31 he had been managing 
engineer of the Pacific Coast Division 
of the Institute located in San Fran- 
cisco. His long career in the engineer- 
ing profession admirably equips him 
for his wider and greater responsi- 
bilities. : 

Wellborn’s first position on leaving 
school was with the Arkansas High- 
way Department. After a seven year 
period with the highway department 
during which he rose to the post of 
soils engineer, he resigned to join an 
asphalt pavement construction com- 
pany as chief engineer and assistant 
manager. In 1942 he severed that con- 
nection to join the U. S. Navy, where 
he served as a lieutenant commander 
in the South Pacific, Alaska and in 
the state of Washington. Following 
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WILBUR A. DEXHEIMER, new Com- 
missioner of the Bureau of Reclamation 
(see Western Construction, August, p. 
104), has been the Bureau’s assistant 
chief engineer of construction at Den- 
ver headquarters since 1947. A grad- 
uate of Colorado A & M College, his 
first experience with the Bureau began 
in 1928 when he became chief of survey 
party at Ellensburg, Wash. He later 
worked on location and topographical 
survey of Hoover Dam Project. After 
distinguished service with the Army 
Corps of Engineers during World War 
II, he became a consulting engineer with 
Morrison-Knudsen International Co. 
The new Commissioner took the oath of 
office on July 13. 


that, he was in general contracting 
for a year and subsequently with the 
Navy in Cuba, returning to the United 
States in August 1949 to head The 
Asphalt Institute’s Pacific Coast Divi- 
sion. 

He is a registered professional en- 
gineer. Among his membership af- 


filiations are included the ASCE, ARB | 


and ACS. 


t of 7 


O. T. Illerich opened a consulting 
civil and structural engineering office 
at 1058 40th St., Sacramento, Calif., 
after spending 7 yr. with the State 
Division of Architecture. He plans to 
handle all types of building and in- 
dustrial work as well as bridge design- 
ing. 

af ef rf 

Walter L. Huber, national presi- 
dent of the American Society of Civil 
Engineers, has been named by Doug- 
las McKay, Secretary of the Interior, 
to membership on the advisory board 


on national parks, historic  siteg 

buildings, and monuments of the Nap 
tional Park Service. The appointmen 
recognizes Huber’s long devotion ty 
the interests of conservation in th} 
West. } 


C. M. (Cot) Howard recently re 
tired from active management of thy 
Concrete Products Association of 
Washington. Howard, who was with 
the Association for 24 years, will conj 
tinue to serve it as consultant. Stev@ 
Callender, formerly with W. H. Wit}, 
Co., Seattle structural engineering 
concern, succeeded Howard at thq@ 
helm. 

oA nf f 


George M. Webb, assistant plan} 


sion of Highways, has been appointed 
traffic engineer in place of E. T. Teli 
ford, recently transferred to Los An}, 
geles as Distict highway engineer. 


r vf t 


Gordon W. Manly, a Bureau of» 
Reclamation field engineer at Canyons 
Ferry Dam, has accepted a Point)) 
Four appointment as constructio 
engineer adviser to the Damodar Val] 


construction in the Damodar Valley 


been named a vice president of the} 
Henry J .Kaiser Co., parent compan 
of the Kaiser group of industries. He} 
will continue to direct the activitie 
of the engineer-contractor organiza- 
tion. 


uct 


ip oA A 


O. B. Brinkerhoff, assistant high- 
way engineer with the California 
Division of Highways District VIII 
Office at San Bernardino for 25 yr., 
has retired. 

t oA th 


Clyde H. Spencer, a construction} 
engineer on the Hungry Horse Dam 
in Montana, has been appointed 
supervising engineer of California 
projects of the Bureau of Reclama- 
tion. His headquarters will be at Sac- 
ramento. 

tA 7r t 


Charles H. Williams, assistant resi- 
dent engineer at Valdez, Alaska, has 
been appointed resident engineer on 
an Alaska Road Commission job to 
grade and pave with asphalt 60.5 mi. 
of the Glenn Highway at Tok. 


if t of; 


Lloyd McDonald, partner of Me- 
Donald Brothers, Los Angeles con- 
struction firm, announces the addition 
of a design and engineering depart- 
ment. This new department, which 
will be an integral part of the com- 
pany’s present construction service, 
is the latest in a series of expansion 
moves by McDonald to keep pace 
with construction and _ industrial 
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skies you see an asphalt plant at 
the pPaicohild Air Base, Spokane, Washington. 
Owned and operated by the Pacific Sand and 
Gravel Company of Centralia, Washington, 
this plant recently supplied material for plane 
parking aprons. Contract requirements: 
22,000 tons of asphaltic concrete to be laid 
at the rate of 15 tons per hour. 
The advance outlays and the perform- 


ance of such a contract required 
substantial working capital. C.I.T. 
Corporation provided needed cash through 
a capital loan—a service that has helped 
many contractors perform profitably. 

Whether you want a capital loan or 
equipment financing, C.I.T. Corporation 
has finance plans designed to meet your job 
requirements. For fast assistance, write or 
call one of the offices listed below. 


C.1.T. CORPORATION 


INDUSTRIAL AND EQUIPMENT FINANCING 


416 West 8th Street 660 Market Street 


Los Angeles 14, Calif. 
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Equitable Building 
San Francisco 4, Calif. Portland 14, Oregon 


221 N. La Salle Street 
Chicago 1, Illinois 


growth of the West. Russel D. Koons, 
for eleven years with the Bechtel or- 
ganization, will spearhead this addi- 
tion with more than sixteen years of 
experience in engineering and con- 
struction of major projects. George 8. 
Ballew, formerly with Stone & Web- 
ster Engineering Corp., will manage 
McDonald’s service departments for 
the petroleum industry. 


Y t oA 


Frank Tessitor of Denver, Bureau 
of Reclamation employee since 1937, 
has left for Pakistan to’ serve as ad- 
viser in the establishment of an engi- 
neering laboratory to be used in the 
development of Pakistan’s water re- 
sources. Since 1941 Tessitor has been 


in the chief engineer’s office in Den- 
ver in charge of the metals and ma- 
chinery testing group. His new assign- 
ment is for two years. Another Bu- 
reau engineer, Forrest E. Byrns, is 


-already in Pakistan as adviser on na- 


tional water resource problems. 


q q of 


M. W. McLam of Merced, Calif., 
formerly a general contractor, has 
opened his own business as a con- 
crete supplier under the name of Val- 
ley Ready-Mix. 


i t 7 
Harry L. James, vice president and 


member of the board of directors of 
the Southern California Chapter, As- 


SAFETY AWARDS were presented by Seattle Chapter, Associated General Contrac- 
tors, to those firms having the best safety records for a l-yr. period. The awards 
were made by National AGC in a nationwide competition. In the foreground, Jim 
Warrack (right) of J. B. Warrack Co. is shown receiving a first-place award from 
Winston D. Brown of Howard S. Wright Co., Inc., Seattle Chapter president. Those 
members receiving certificates of commendation are pictured in the background, 
left to right: Larry Baugh, 4. M. Johnson, Leland W. Garrett, O. B. Daniels, Thomas 
Armstrong, and Andy Wick. Not pictured is Paul Odegard, who also received a 


certificate of commendation. 


PRESIDENT Del Fisher of Fisher Contracting Co. is pictured at right pointing out 
roadway connecting Queen Creek bridge and tunnel at the ceremonies dedicating 
these major engineering improvements in the State of Arizona. Participating offi- 
cials (all decked out in Fisher “hard boiled” hats) are shown from right: Louis 
Escalada, former chairman of the State Highway Commission; Fred D. Schemmer, 
Highway Commission member; John Scott, vice chairman of the State Highway 
Commission; Arizona’s Governor Howard Pyle; Reverend Larsen, who gave the-cere- 
monial invocation, and Fisher. Entrance to the tunnel is in background. 
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sociated General Contractors, ha 
been transferred from Los Angeles b 
the Guy F. Atkinson Co. to Portland 
where he will serve as assistant are 
manager. Two men were selected t 
replace him, John J. Swigart as vic 
president, and Carl H. Wittenberg a 
board member. 


t t vA 


Hugh MacDonald, secretary-treas 
urer of the Junior Forum, Los An- 
geles Chapter, ASCE, has accepted a 
position with the Structural’ Clay 
Products Institute in Chicago. 


“f LA cf 


Colonel George H. Walker was re- 
cently chosen as Acting District En- 
gineer for the San Francisco District 
of the Corps of Engineers, having 
been executive officer of the District 
for the past fourteen months. He re- 
places Colonel Henry Walsh who left 
for a new assignment in Germany. 
Walker will serve in the new capacity 
until a permanent district engineer is 
selected in Washington. 


y 4 7 


James K. Carr, engineering con- 
sultant with the House Committee on 
Interior and Insular Affairs, has re- 
signed from that position to become 
consulting engineer for the Sacra- 
mento (Calif.) Municipal Utility Dis- 
trict. 

wh t Y 


George Schumann, chief design en- 
gineer for Kaiser Engineers, has been 
promoted to the newly-established 
position of chief consulting design 
engineer. His old spot will be filled by 
F. B. Tobias. 


7 is us 


Francis Thornton, after three years 
as city engineer of Powell, Wyo., re- 
signed to enter private civil engineer- 
ing practice. 


7 uh ve : 
bl 


Sam G. Keim, formerly a Los An- 
geles civil engineer, resigned from his 


position as Las Vegas (Nev.) city en- 


gineer. 
be if +f 


K. R. (Andy) Anderson has ex- 
changed the frosty background of 
Lake Eklutna, Alaska, for the tropical 
jungle of Sao Paulo, Brazil. He is 
chief engineer of dredges on a 3-yr., 


“$7,000,000 job to dredge Pinheiros 


Canal on a combined Morrison- 
Knudsen and Hydraulic Dredging 
Co. contract. Andy is skipper of three 
hydraulic dredges and a combination 
gold and hydraulic rig powered by 
two 750-kw. diesels. 


iA ti rh 


E. I. Roberts and E. G. Nettleton 
have been promoted at the Washing- 
ton State Highway Department’s 
Vancouver district office. Roberts is 
now district office engineer, replacing 
Nettleton, who is now assistant con- 
struction engineer. The latter takes 
over the position of D. E. Stein, who 
was transferred from the Vancouver 
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istrict to State headquarters as as- 
istant construction engineer. W. A. 
Bailey is present district construc- 
‘on engineer at Vancouver. 


f' yA Fi 


Jewell R. Benson on July 31 left 
“he Asphalt Institute in Denver, 
Solo., where he had been special proj- 
‘ets engineer for the past several 


Winters 


.J years, to join the Rubarite Corpora- 
Ition in Chicago as chief engineer. 
Walter F. Winters, formerly chief 
lengineer of The Asphalt Institute, 
ook over as general manager of Ru- 
arite on June l. 


Y y 5 


| Steve Monek, acting public works 
| superintendent, has been appointed 
city engineer of Ellensburg, Wash. 


f of t 


- Robert W. Haselwood, formerly 
semployed by Modoc County, Calif., 
Thas been named city engineer of An- 
-chorage, Alaska. 


fi of) ce 


Luke D. Packard, senior highway 
‘engineer for the California State De- 
‘partment of Public Works, has re- 
‘tired after 28 yr. of service. 


r nf q 


The Columbia River Interstate 
Compact Commission has selected 
Spokane, Wash., for its headquarters 
and Frank A. Banks of Portland, 
Ore., as its chairman. L. A. Colby of 
“Missoula, Mont., was elected vice 
chairman, and Mark Kulp of Boise, 
Idaho, was reelected secretary. 


r uf 7 


Joseph O. Elwell has been trans- 
ferred by the Bureau of Reclamation 
from the Cachuma Project at Santa 
Barbara, Calif., to the Sly Park Proj- 
ect. 

y 7? qt 


An accidental observation made by 
an American engineer flying in bad 
weather off-course over the Near 
East resulted in discovery of a long- 
sought dam site for a $40,000,000 irri- 
gation project in Jordan. Mills E. 
Bunger of Denver was the American 
engineer, en route to Washington 
from Amman in the capacity of con- 
sultant for the United Nations Point 
Four Program. Flying over the un- 
known territory, he noticed a point 
near the junction of the Jordan and 


Utilizing Twin Disc Clutches in 
all of its mobile equipment, Blaw- 
Knox carries out in its power link 
policy the “complete package” prin- 
ciple it advises to users of paving 
machinery. 

From Precision Subgraders to 
Bulk Cement Plants, Truck Mixers, 
Concrete Spreaders, Concrete Fin- 
ishers, and Concrete and Black Top 
Pavers, Blaw-Knox equipment goes 
to work through Twin Disc Heavy 
Duty Clutches—usually two or more 
in each of these multi-operation pro- 
duction-speeding machines, 


Throughout the years leading 
manufacturers and users of produc- 
tion machinery have specified Twin 
Disc as the source of trouble-free, 
long life Friction and Hydraulic 
Drives—proved in performance— 
backed by the most complete and 
thorough service in the field. 

Patterson Paving Co., Monongahela, Pa., contractors, 
used Blaw-Knox Complete Package Paving Equip- 
ment on western extension of Pennsylvania Turnpike 
—including 20-25’ Precision Subgrader (above) and 
20-25’ Concrete Spreader, 20-25’ Concrete Finisher 
and 34-E Paver (top). A total of 8 Twin Disc clutches 
are used in the above equipment, including the 


Model! EH (top), the Model MTU (center) and the 
Model CL (bottom). 


TWId|(DISC 


CLUTCHES AND /WYORAULIC DRIVES 


REG.U.S. PAT. OFF. 


TWIN DISC CLUTCH COMPANY, Racine, Wisconsin - HYDRAULIC DIVISION, Rockford, Illinois 
RANCHES: CLEVELAND « DALLAS * DETROIT » LOS ANGELES « NEWARK »« NEW ORLEANS « SEATTLE « TULSA 
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Yarmuk rivers where four streams 
joined above a narrow in the valley. 
He made a note of the position, and 
work was started soon after con- 
struction plans were made. For many 
years engineers believed that it would 
be impossible to harness waters of 
the Jordan without damming the 
river itself. 
ty of y 


Jack Ogden has been appointed 
general superintendent of Ford J. 
Twaits Co., with headquarters at the 
firm’s main office in Los Angeles. He 
has been with the company since 1940, 
his most recent assignment being as 
job superintendent of the Police 
Facilities building now being con- 
structed in Los Angeles. His place 
there was taken by R. L. Kniptash. 


Ogden 


Morin 


John A. Morin recently took office 
as the new city engineer of Oakland, 
Calif., succeeding Charles A. Reed, 
retired. Morin brings to his new posi- 
tion 29 years’ experience in civil engi- 
neering and construction, starting as 
an instrument man with the first East 
Bay Municipal Utility District field 
party in 1924. A few of the major proj- 
ects with which he has been associ- 
ated are the Broadway low level tun- 
nel, the Government Island wharf, 
Point Arguello breakwater, Hum- 
boldt Bay sea wall, the Twelfth St. 
dam traffic interchange, all of which 
are in Oakland or the San Francisco 
Bay area. Morin spent three years in 
the Army during World War II and 
is presently a Lieutenant Colonel, 
USAR, Engineer Corps. He is both 
a. registered civil engineer and a 
licensed land surveyor in the State of 
California. He is also a member of 
the ASCE, the American Public 


- Works Association and the East Bay 


Engineers’ Club. 
y if t 


Recent promotions at the Wash- 
ington Water Power Co. include J. 
Harry Lucas, Spokane Division man- 
ager; George M. Brunzell, Division 
plant superintendent; Lee K. Habel, 
electrical underground system; Eu- 
gene V. Hays, line maintenance and 
operation; and Edward G. Gralapp, 
\ine construction. Victor §. Casebolt, 
Moscow District manager, has be- 
come Palouse Division manager. His 
replacement is E. W. Hatch. George 
A. Whitely was named Big Bend 
Division manager. Other appoint- 
ments include Marshall L. Blair, man- 
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ager of the new Power Supply De- 
partment; Loran A. Eisele, operating 
engineer in charge of system opera- 
tions; Ray L. Wetherell, chief sys- 
tem operator; Walter E. Johnson, 
hydrologist; T. Wendell MacLean, 
communication engineer; Glenn F. 
Nogle, power resource engineer; 
Maurice F. Hatch, supervising engi- 
neer in charge of intercompany power 
pool operations, and Wendell J. Satre, 
superintendent of production main- 
tenance and construction. 


7 bf 7% 


Ben P. Griffith, executive vice presi- 
dent of the Griffith Company and 
president of the Colorado River As- 
sociation is named to serve on the 
Board of Water and Power Commis- 
sioners of the City of Los Angeles 
along with J. C. Moller, Jr., and Wil- 
liam B. Himrod. Griffith is a past 
president of Southern California 
Chapter, AGC. 


q t 7 


Walter Newland is principal in- 
spector for the Bureau of Reclamation 
on construction of Tiber Dam and 
dike at Chester, Mont., reported to be 
the world’s longest earth fill. Prior to 
this assignment, Newland was mate- 
rial engineer at Fort Collins, Colo. 


vt t wf 


Morris S. Jones, Chief Engineer and 
General Manager of the City Water 
Department at Pasadena, Calif., has 
recently retired from active service. 
He began his career with the city in 
1913 as assistant engineer under Sam- 
uel B. Morris, and was promoted to 
chief engineer on September 1, 1935. 
The recently completed 50,000,000-gal. 
reservoir project north of Sierra 
Madre Blvd. was named in Jones’ 
honor. 

7. tA t 


Dave Morris, city engineer of Ta- 
coma, Wash., since 1948, was recently 
named director of public works. 
Under the city’s new reorganization 
plan, Morris will assume the duties 
of both city engineer and public works 
director. 

am eZ 


Hadley and Hadley, consulting en- 
gineers, are now occupying new of- 
fices at 807 Securities Bldg., Seattle, 
Wash. 


7? sh t 


L. E. Hough has entered into a 
partnership with R. L. Rowe to form 
a new engineering firm in Aberdeen, 
Wash. The new firm, known as Rowe 
& Hough Engineering Offices, is lo- 
cated in the Lafayette Bldg. Hough 
resigned his position as city engineer 
of Aberdeen on June 1 after five years 
of service. 

7 uf a, 


Recent promotions and assignments 
in the Bridge Department of the Cali- 
fornia Division of Highways are: A. 
L. Elliott, formerly assistant opera- 
tions engineer—bridges, promoted to 
bridge engineer—planning; J. E. Mc- 


Mahon, supervision bridge engine 
promoted to bridge engineer, Sout 
ern area; Stewart Mitchell, bridge e 
gineer—planning, assigned to the p 
sition of bridge engineer—speci 
studies. All three men are members 
the American Society of Civil En 
neers. 
t t 7? 


John D. Ellis has recently left tl 
Bureau of Reclamation in Lovelan 
Colo., to join the design section of t 
city engineer’s office in San Dieg 
Calif. 


af t 7 


Succeeding Colonel C. C. Haug’ 
who was transferred to the Far Ea 
Colonel William J. Ely recently to 
command of the Sacramento Distric 
Corps of Engineers. Colonel Hau 
is not a newcomer to California, ha 
ing served at one time as assistant t 
the South Pacific Division Engine 
in San Francisco. 


Vincent Bressi, 65, prominent Wes 
ern contractor, died July 14 at hi 
home in Beverly Hills, Calif. 


7 at 7 


H. L. Higgins, head of the contract 
ing firm of H. L. Higgins Co., Pueble 
Colo., died suddenly on July 4. 


q 7% of 


L. S. Rathbone, field engineer for 
Johnson, Drake & Piper project a 
Tracy, Calif., died recently. 


t A uf 


Loyd V. Akey of Gunnison, Colo 
died recently. He was the head o 
Loyd V. Akey Construction Co. 


if t sf 


Vincent R. Guthrie, a consultin 
engineer on civil and irrigation prob 
lems since 1919, died at Rocky For« 
Colo., on July 6. 


Y t 7? 


James H. Mendenhall, 87, retire 
paving contractor of Seattle, Wash 
died June 30, in that city. After reti1 
ing from the contracting business, h 
was for many years employed in th 
offices of the King County treasure 


t q “L 


Earl F. Burtis, 60, a civil enginee 
for the Bureau of Reclamation < 
Sacramento, died in Oakland, Calif 
July 14. 


7 if r 


Seymour S. Sharp, 60, superintenc¢ 
ent of State Water Division 1 in Wyc 
ming was drowned July 4 when h 
fellinto the North Platte River whet 
he and his assistant were surveying 
new water line for the town of Sars 
toga. He was at one time assistatr 
state engineer of Wyoming. 
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cate Parkway, and big-producing 7 
ji the advantages of fast loading, | 


GARDEN STATE 


a 
‘ | BIG earthmoving jobs like the $ 
mY Heiliners just naturally gO together. Heiliners com a ast 
Het | big capacity, plenty of powet, high speed, and “tilting floot”’ positive forced ejection t 
ugh simplest and most efficient known!) with a host 0 ‘other features that pay off in profit 
ay | on any job. 
{tq 
8 HEILINERS for GEORGE M. BREWSTER & SON, INC. 
Red Bank, N.J-, moving over 4 million yards of 
ine. Loading time per 


of Bogota, N.J. are operating near 
sandy clay loam at a rate of 225-cu- yds. pet hour per mac 
i 1200-ft. round trip time averaBe 1S 


unit averages 45 seconds 10 60 ft. and the 


3 to 342 minutes. 
5 HEILINERS fo AGGREGATES CORP. 
r hour pet unit on the section of Asis 


0 to 


| of New York are moving 412-cu. yas. 
the Garden State Parkway south of Morganville- Loading tim 
rage cycle time tO e 3400-ft. round trip is 8 minutes 


200 ft., and ave 
4 HEILINERS for FRANK STAMATO & CO., 

king nea County where the con+ 

i g from very wet to ary 


of Lodi, N.J., are wor 
rc had to meet 4 variety © 


Jj. F- CHAPMAN & SON 
and struct 


3 HEILINERS for 
have contracts for grading, draining € 
in material ranging from rock an 


of Hillside, N.J- 
north end of the Parkway working 10 


sand and gravel. 


seconds in 


6 near the 
da shale to 


2 HEILINERS for REID CONTRACTING co. 
rating near Toms River, and have 4 lot of tough 
d and gravel with clay and 


f Woodbridge, N.J., are OPe 
meet such as 2 high water table, san 


al ; Co} 
conditions to 
new haul roads. 


} ~HEHEIL co. 


WEST MONTANA ST., MILW 
tories: Milwaukee, 
Washington, 
Dallas, Los Angeles, 


3021 
Wis. — Hillside, N- J. 
Detroit, 


D.C., Atlanta, Cleveland, Milwaukee, 
Seattle; Rio de Janeiro, Brazil 


DEPT. 2198, 


Fac 


Offices: New York, Union, N.J., 
Denver, 


Chicago, 


Sales 
Kansas City, 


| a0 q 4 Leow = 4 
Be | F 
=! erm en ee enene sad seesconenensansrancnsan iy | “: - ’ 
q 
irornia ene heye n 


HOWARD CO 
OPER COR 
Coquil P., Portland, 
Peocraint Albany and Central eee New Port, Roseburg 
TREASURE pce ins co... g Oxegen; Searle, Wash. THE LANG CO. 
SEALIBMENC CO... Kalispell & 8 Billin : O. S. STAP 
NORMONT E ENT CO.....Kalis A gs, Montana LEY CO............ Salt Lake Cit 
QUIPMENT CO...........-.---+-+- pal bs Missoula, Montana ea COGGINS CO. secs oenie ns Albuquers Phoenix, ipa 
...Great Falls, Montana ; ue soon enntoe ee Albuquerque, New Mexico 
. ° NS FARM & INDUSTRIAL EQUIP Los Angel 5 
DUSTRIAL EQUI geles, California 
PMENT, 


EN 
IGINEERING SALES SERVICE, INC. 


Boise, Idaho 
Klamath Falls, Oregon 


SUPERVISING 


THE JOBS 


L. O. Ashworth is superintendent 
for Gallagher & Burk, Inc., on a $278,- 
314 contract for widening a reinforced 
concrete bridge in Contra Costa 
County, Calif, south of Martinez. 
Harry Layton is his assistant. Carl 
Burk is excavation foreman and ©. F. 
Porter is paving foreman. 
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Frank Zielenski is superintendent 
for Isbell Construction Co., Inc., on 
an excavation and road-mix surfacing 
job in Washoe County, Nev. Foremen 
on the job are Randy Booth and Clyde 
Burchfield. Isbell was recently award- 
ed the contract on a $213,398 bid. 


qt “sh Wf 


James Rinaudo is job superintend- 
ent and Ralph Wigle is general super- 
intendent on a widening and surfac- 
ing road job in San Joaquin and Cala- 
veras counties, Calif. On the same job 
Everett Welby is working as labor 
foreman. William Stokes is acting as 
timekeeper and office manager. Claude 
C. Wood Co. was recently awarded 
the contract at $258,921. 
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Ross Phillips is superintending the 
erection of a reinforced concrete 
girder bridge crossing in Sonoma 
County, Calif., for Erickson-Phillips 
& Weisberg who were awarded the 
contract at $850,063. Another key man 
on the job is Paul Glover, foreman. 


vp oA of, 


Gus Lorenz is superintendent and 
William J. Booth, Jr., is his assistant 
on the contract held by Manson Con- 
struction Co. for erection of bridge 
from Warren to Fox Island in Wash- 
ington. Elmer Fosness and Joe 
Gotchy, Jr., are pile-driver foremen. 
Carpenter foreman is Martin Dine- 
sen. This contract is for about $1,000,- 
000. Resident engineer for the State 
is N. E. Olson. Chief of party is W. 
C. Grant. 
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Al Hyde is superintendent on a 
$103,834 contract for restringing and 
redecking timber portions of the Co- 
lumbia River bridge at Brewster, 
Wash. Bill George is pile foreman on 
removal and relaying timbers and 
George Slater is timber framing fore- 
man. The contract is held by Alton 
V. Phillips Co. 
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Emmett Allen is superintendent on 
a grading and surfacing job west of 
Grass Valley, Calif. Frank Garrison 
is project engineer ; Harv Robinson is 
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BUILDING a super market in Sacra- 
mento, Calif., was occupying the time of 
G. F. Carter from April until July. He 
served as project manager on the job 


for Fernandez Construction Co. 


master mechanic, and for the State 
Highway Department L. O. Kendall 
is resident engineer. Joe Vicini was 
recently awarded the contract on a 


bid of $131,328. 
t t tf 


Don E. Baker is superintending a 
surfacing job in Converse County, 
Wyo., for L. H. Weber who recently 
received the $104,339 contract award. 
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K. C. Muirhead is general superin- 
tendent ona $515,000 contract held by 
L, J. Hesser for the realigning and oil- 
ing of U.S. 85 at Greeley, Colo. He is 
assisted by Leonard Phillips. Other 
key men on the job are Dean Schu- 


‘the construction of a headquarter! 


man, superintendent; Rex Vaughn 
master mechanic; Les Bredine, offic 
manager, and Joe Hanley, assist 
superintendent. Sam Vigil and Day; 
Sipes are labor foremen. ; 
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L. H. Gilgroe, assisted by James A 
Gilgroe, is superintending the con 
tract recently awarded the coma a 


approaches on U. S. 85-87 south o 
Denver, Colo. This is a State Hig 
way Department contract amountin 
to about $60,000. 


tf ih cf 


John Solwick is superintendent ot 


building for the Oregon State High 
way Department just north of Bend 
Paul B. Emerick was awarded th 
contract on a bid of $393,739. 


oA tha ted 


Art Vitus is superintendent for M 
H. Golden Co. on erection of thé 
Childrens Hospital in San Diego 
Calif. Gordon Henry and Dorm Good 
rich are carpenter foremen and R. 
Smith is labor foreman. Gene Allen is 
detailer. H. C. Johnson is office man 
ager. This is over $1,000,000 job. 
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Virgil T. Whited is project man 
ager on the expansion of the Genera 
Electric Supply Co. building at Sa 
Diego, Calif. The contract is for $150, 
000 and is held by Geo. W. Carter Co 
Subcontractor on the dirt fill is Paul’ 
Truck Service of San Diego. 
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Bruce E. Crandall is superintendent 
for John L. Goodwin, contractor, for 
the erection of a school at Sunset 
Beach, Calif. This is about a $400,000 
contract recently awarded to Good- 
win. Other key personnel on the job 
are Harold Goodman, concrete super- 


ALASKA’S snowy mountains provide the background for this job scene at Haines. 
where a $2,220,886 contract for expansion of port facilities is being carried out by 
joint contractors Schumann & Johnson and Manson-Osberg. The picture came to us 
from Mrs. Dusty Rhodes of Vallejo, Calif. Dusty is a job foreman on the project. 
which is just about finished now. Mrs. Dusty took out a subscription to Western 
Construction as a surprise for Dusty and his friends on the job up North. 
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We've claimed Cat* Engines and Elec- 
ie Sets are rated for honest HP and 
‘S W—that they give you faster work 
yeles—handle bigger loads—start fast 
a any weather—use low-cost No. 2 fur- 
ace oil without fouling. 


li e’ve claimed that your Caterpillar 
Healer backs them up with prompt, on- 
The-spot service. 


e’ve claimed they will last longer— 
and do more work with less down time 
Shan any other unit. 


Your Caterpillar Dealer is ready to show you 

facts and figures—take you to engines and electric 

| sets working on the job—give you a list of owners 

| you can talk to. He’s as near as your phone. Call 
him today! 


‘CATERPILLAR, San Leandro, Calif.; Peoria, Ill. 


OW MAKE US 
PROVE IT? 


CATERPILLAR’ 


*Both Cat and Caterpillar are registered trademarks—® 


HERE ARE three top men in the Paul M. McCollum, Inc., organization. From left 
is C. L. Cypher, vice president; Paul E. McCollum, president, and Al Foote, super- 
intendent. Background is the scene of a road widening and realigning job approach- 
ing Yosemite National Park. 


intendent ; Ephraim Carter, concrete 
foreman, and Al Gunderson, carpen- 
ter foreman. Wayne E. Moore, in- 
spector, represents the San Diego 
Unified School District. 
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E. A. Draeger, superintendent; M. 
Barcus and J. C. Roach, assistant su- 
perintendents, and Ray Russell, proj- 
ect manager, are heading the erection 
of a smelter plant at Riddle, Ore., be- 


ing built for the Hanna Nickel Smelt- 
ing Co. by the Bechtel Corporation. 
A. de la Guardia is office manager and 
C. V. Landmark is purchasing agent. 
D. R. Martin is the job engineer. 
Among the foremen on the job are: 
carpenter, R, Fitzsimmons (general), 
J. M. Boardman, W. L. Randolph 
(area), A. Shaker, J. R. Halford, A. 
Kliewer, A. M. Curtiss (area), O. M. 
Hatcher, H. E. Scott, L. E. Lyman, 
Ivan Theabold; iron-worker, M. A. 


Volz (general), H. M. Kuhl, L. y 
Jones and F. J. Ross; cement-finish 
W. B. Adams; labor, M. D. Wa 
(general), J. M. Brinkley; equipme 
J. L. Zumwalt; warehouse, G. J. Fitz 
simmons. 
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D. V. (Dave) Viles is sapere 
ent for A. N. Minden, contractor fo) 
the 4-story reinforced concrete addy 
tion to the McCauley Hospital aly 
Coos Bay, Ore., for the Sisters o 

Mercy. Work is expected to be com 
pleted before the end of 1953. 
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G. S. (Glenn) Hunt is supervising 
the erection of a 4-story building a 
Coos Bay, Ore., for the J..C. Penney 
Co. This is a $450,000 contract re 
cently awarded to Henry M. Masor 
Co., Inc. Assisting Hunt are carpen 
ter foreman Rudy Murugg and labo 
foreman Rueben Bartsch. Dean Smit! 
is office manager. 


t Yr cA 


C. M. Hogan, superintendent, and 
M.S. Kruse, job superintendent, head 
the highway job under way betwee 
Vista and Oceanside, Calif., for the 
Griffith Co. Office manager is Ralp: 
Preston. Fred Cody is master me 
chanic for this and all work for the 
contractor. Claude Fisher Co., Ltd. 
has the excavation subcontract, wit 
George Peterson in the superintend 


DO YOUR BLASTING ~ 
HOOK UPS PROVIDE: 


Maximem S 


Freedom From Electrica 


simplicit 
Assurance Every H 

Low 

\f they don't, swit 
You'll be amazed 4 


*Four Types Available 
PLAIN, REINFORCED 
WIREBOUND, PLASTIC. 


COAST MANUFACTURING & SUPPLY Co. 


CALIFORNIA 


LIVERMORE, 
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afety? 
| Hazards? . 


y of Hook Up? | 
ole Is Fired? 


est Overall Costs? 
ch to PRIMACORD : 


t the results . 


= WHATEVER the job... 
WHEREVER the job.... 
BAXCO can fill your needs... PROMPILY/ 


Baxco Long Life Pressure Treated 
Douglas Fir Poles * Creosoted 
and Untreated Douglas Fir Piling 
Creosoted Lumber * Protexol 
Fireproofed Lumber * Railroad Ties 


=) Ba 


200 BUSH STREET * SAN FRANCISCO 4, CALIFORNIA 
3450 WISIHIRE BLVD. » LOS ANGELES 5, CALIFORNIA 
J. H. Baxter & Co. of Oregon 
P. O. Box 752, Eugene, Oregon 


Baxco Corporation 
541 Pittock Block, Portland, Orego 
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spot, and Floyd (Buck) Johnson 
"1 Dave Meehan grading foremen. 
te Short is Fisher’s master me- 
anic. Contract is scheduled to be 
“mpleted next spring. 
; heey, 


Cecil Martin, job superintendent ; 
J. Dietrich, project manager and 
' Harp, general superintendent, are 
ading the construction operations 
r Lindgren & Swinerton’s $2,000,- 
0 contract for the erection of a fac- 
‘ry and office building in Anaheim, 
lif. 
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JJ. W. Lawrence, assisted by Charles 
Jalker, is superintending the con- 
ruction of two overpasses, part of 
® e Valley highway project in Colo- 
‘do, for the Lawrence Construction 
0., Denver. This is about a $200,000 
soject of the State Highway Depart- 
ment. 

ue : bf 


"Nate Shore, assisted by Arlie Bailey, 
§ superintending the work of widen- 
Big U. S. 85-87 near Monument and 
‘olorado Springs, Colo., for the 
enry Shore Co., who received the 
sontract from the State Highway De- 
}artment at about $280,000. 
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Ted Anderson is project manager 
‘or Western Paving Constr. Co. on 
W his company’s $925,000 contract for 
hunway strengthening at Lowry Air 
Base in Denver, Colo. Shift superin- 
endents are Bill Cummings and Dar- 
Nell Stoltg. 
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Harry Dick is general superintend- 
| nt for the General Construction Co.’s 
Youndation pile-driving work in con- 
nection with a grain elevator for the 
5. P.& S. R. R. in Vancouver, Wash. 
Other personnel connected with the 
/ob are: general foreman Ed Stan- 
‘son and pile-driver foremen Jack Pra- 
tor, Russell Meeks and Bill Hendrick- 
3} son. Work is just about completing. 
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George A. Read is L. H. Hoffman’s 
‘superintendent on the erection of a 
bleach plant at Oregon City, Ore., for 
‘Publishers Paper Co. Walt Smith is 
“carpenter foreman and George Rob- 
ison ironworker foreman. Job is just 
-about finishing. 
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A. S. Logan is general superintend- 
‘ent for the $242,000 contract held by 
John A. Logan for grading and clear- 
ing work near Estacada, Ore. Man- 
‘ford (Bud) Jones is shop foreman. 
Subcontract for two bridges is held 
by Pacific Northwest Steel Erectors, 
‘with Otto Burger as general superin- 
tendent and Lloyd Rohl erection fore- 

man. 
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Bob Nesser is general superintend- 
ent for Morrison-Knudsen and Rum- 
sey & Co., who are constructing the 
Battery St. subway in Seattle, Wash., 


SN pM 


1,056-ft. AMERICAN 6-ply, 
36 oz. belt, 36” wide, at Southern 
California aggregate plant. 


AMERICAN “SPECIALS” 


GOT 
CONVEYOR OR 


ELEVATOR BELT 
PROBLEMS? 


Call American 


We're specifically set up to handle each 
belt application on an individual 
basis. Your AMERICAN belt is “tai- 
lored” to your conveyor set-up, the 
materials you handle, and to your op- 
erating conditions .. . at no extra cost. 


The result is a belt perfectly matched 
to your needs, assuring extra perform- 
ance and added service life. You'll 
be dollars and tons ahead to call 
AMERICAN ow. 


CONVEYOR ENGINEERING DATA... 


AMERICAN’s complete catalog in- 
cludes five pages of helpful, factual 
data on belt capacities, materials char- 
acteristics, h.p. requirements, tension 
ratios, belt weights, etc. Write for 
your copy TODAY. 


Lick Special Jobs... 
LIGHTNING RIBBED CENTER BELT grips slip- 
pery, loose material; increases tonnage, re- 
duces abrasion. 

RAISED CENTER BELT puts extra rubber in 
center to take wear, cushion loading shock. 
Flexible sides trough easier. 

PULLEY LAGGING (block, friction, or crown- 
ed) eliminates excessive take-up tension, 
usually permits use of fewer plies. 


AR- 17 


RUBBER MANUFACTURING CO. 


Factory & General Offices: + 1145 Park Avenue * Oakland 8, California - Phone OLympic 2-0800 


BRANCHES 
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SEATTLE: Smith Tower, SEneca 1727 
PORTLAND: Dekum Building, CApitol 1708 
SAN FRANCISCO: 7 Front St.. SUtter 1-6068 


BOISE: 1116 No. 18th St., Phone 2612 


LOS ANGELES: 711 E. Gage Ave., ADams 1-9279 
| ST. LOUIS: 843 So. Lindbergh Blvd., WYndom 2226 
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the hottest 
and the safest 


Master Model B-400 
Super-Space Heater 
to meet extra big 
heating requirements 


Master Model B-160 
Super-Space Heater 
high output for 
smaller heating jobs 


Master Model B-240 
Super-Space Heater 
for larger heating 

assignments 


quality Master-made units 
to meet every need 


NEW MASTER SUPER-SPACE HEATER SPECIFICATIONS 


MODEL NO. CAPACITY *®SAFETY BURNER FUEL 
160,000 Indications of carbon monoxide 
B-160 BTU in the exhaust gases of the 
per hour kerosene fueled Master Space Kerosene, 
5401000 Rene bls less than oon) es : ae 
' cent by volume . , . as teste vel Oi 
B-240 BTU by an independent testing lab- ne tad or 
per hour oratory. According to accepted hu Male No. 2 
400,000 standards this content is one Fuel Oil 
B- 400 BTU ans ot the amount considered 
: per hour azardous. 
0 fog SS | se ee or a 
FUEL HOT AIR 
(Continued) CONSUMPTION OUTPUT CONTROLS SIZE WEIGHT 
——SSS 
i Thermostat for full automatic W-24Y2” 
B-160 a 1100 C.F.M. temperature control, Fuel L-58” ae ee 
tank safety control. H-34” ph 
3 W-29” 
B-240 mar 1900 C.F.M. Thermostat for full automatic 1-60” oes 
$a : temperature control, Fuel H-39” less fuel 
Dae tank and burner safety con- ; 
B-400 Peed 3500 C.F.M. trol. He 311 Ibs. 
H.45” less fuel 


© See your dealer today 
MASTER VIBRATOR COMPANY - DAYTON 1, OHIO 
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for the State Department of Hig 
ways. John Rumsey, Jr., is acting 
project manager on the contract. T) 
following are at the site as superi 
tendents: steel, Oscar Peterson) 
equipment, Barney Ragon; pile 
driver, Frank Wilkinson; concre 

George Wiita. Foremen are: carpe 
ter, Ernie Still; cement finisher, Je 
Robison; concrete, Dan Madison a; 
Dan Narancich (sewer); labor, P 
Soling; pile-driver, John Foster; dr 
Homer Halverson, and liner-plat 
Herman Weeks. Earl Reynolds 
master mechanic. Office manager 4 
Ralph Smith; timekeeper, Bob Bake: 
and purchasing agent, Jess Coppidgt 
Jack Wells is field engineer. 


W. J. Wiseman (see item below) 


William J. Wiseman is general 
superintendent over all work in the 
Long Beach and Los Angeles area for 
Millie & Severson of Long Beac 
The firm is currently putting up q 
structures in that area. 
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Russell Hopkins is general superin- 
tendent and Gunnar Nygard is proj- 
ect manager for Morrison-Knudsen 
Co., Inc., on the $880,110 contract for 
construction of an earth-fill dike on 
the upper Clackamas River for the 
Portland General Electric Co. Will 
Huff is excavation superintendent. 
William T. Swartz, Clarence (Rocky) 
Myers, Paul Geiger, George Meier 
and E. E. Coleman are grade fore- 
men. Jim Sellars, Lawrence Dole and 
Jim Bowler are carpenter foremen. 
Jim Cleek, Doris Holmes and Walter 
Bradbury are labor foremen. Master 
mechanic is Walt Forslund and office 
manager is Paul Mohlenpah. Glenn 
Toy is the project engineer. 
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J. C. Hubbard, superintendent, and 
Albert Oakley and Clayton Peterson, 
foremen, are heading the job for E. E. 
Peterson on an award for 5 culverts 
and two bridges in Campbell County, 
Wyo. 


t t 7 


W. J. Loomis, superintendent, as- 
sisted by T. J. Serna, grade foremar 
and §. E. Johnson, oil foreman, is 
supervising a $158,751 grading anc 
asphalt surfacing contract in New 
Mexico for Floyd Haake. This work 
comprises 10.6 mi, from Tucumeari t¢ 
Conchas Dam highway in Quay anc 
San Miguel counties. Another con- 

rf 
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for asphalt surfacing in the 
@ unt of $168,287 held by Haake is 
being supervised by Loomis, with 
| L. Gibson as structure foreman. 
swork is located in Colfax County. 


, Yr xt of 


‘1 Columbia County, Ore., Edward 
@ Pinkston, superintendent, and 
Bert E. Wills, assistant superin- 
#@ jent, are heading a $755,270 job 
® 7 miles of grading and construc- 

|. of a 50-ft. reinforced concrete 
® lge for Kuckenberg Construction 
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ill Cole, superintendent, and Red 
';, job engineer, are heading a $984,- 
"award held by Peter Kiewit Sons’ 
for 2 miles of grading and 5 miles 
»aving on the Oregon Coast High- 
7in Curry County. 
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. grading job along the Columbia 
er in Oregon is headed by Project 
inager W. F. Martin for Rogers 
Mastruction Co. N. P. Menard is 
istant superintendent; Richard 
tickle, office manager; M. H. Hol- 
grade foreman; Von J. Watson, 
i vder foreman, and Lance Boreska, 
sster mechanic. 
bf > fi 7 

Merris Ray, superintendent, and 
liam Bickley, job engineer, are 
‘ding 8 miles of work on the Mc- 
ory-Eagar highway in Arizona, for 
“M. Sundt Construction Co.: 
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‘Construction of the powerhouse 
- Chief Joseph Dam at Bridgeport, 
hash., is going up on a $39,749,990 
) tract held by Columbia River Con- 
uctors. Top personnel on the job 
as follows: Pete Piedmont, gen- 
41 superintendent; P. J. Soukup, 
/oject manager; G. M. Shupe, proj- 
' engineer; R. I. Gutru, office man- 
‘sr; Don O’Hagan, graveyard su- 
‘intendent; Frank Urban, swing 
oerintendent; Dave Shaw, master 
Fechanic; C. Reiswig, carpentry 
derintendent; Joe Ray, pipe super- 
endent; Bill McGee, rigger super- 
endent; Bill Haggarty, electrical 
»perintendent; L: E. Hixson, con- 
'ste superintendent; A. E. Lamber- 
/a, paint superintendent ; Roy Smith, 
'tch plant superintendent; Roger 
10mas, carpentry shop superintend- 
it; J. E. Gore, excavation superin- 


atry foreman; Joe J. Luco, Marion 
- Anson, Metz S. Pachosa, Stanley 
| Lauer, and Michael D. Soreng, 
pentry foremen; T. K. Jensen, 
-ovel foreman; A. E. Swanson, Jack 
| Clark, and Cecil Auby, shop fore- 
en; B. L. Swearengen, R. M. Hix- 
»n, Rayborn Adams, Chester Tryon, 
id Jesse Strum, concrete foremen ; 
“ike: Lucas, labor: foreman; Alvin 
lyers, general fitter foreman; Don- 
M41. Lantz, lineman foreman; Harry 
Smith, Harold W. Corpe, and 
‘tenn W. Angst, wire foremen; 


| UTILITY Cueiige 


UTILIT 


YOU WILL- \. 
IT’S BEING 
DELIVERED ON A 


For many years the name UTILITY 

has been synonymous with dependability. 
Progressive operators all over the country know 
from actual experience Utility “Job Designed” 
Trailers never let them down no matter 

how rugged the terrain or how hard the going. 
They know too, from actual cost records, 

that the many exclusive Utility features 

such as the famous 10-inch Brakes, Torque 

arm for dual axle gears, etc., keep their 
Operating costs at a minimum. 

To get the most value from your Trailer 
dollar, ask the Utility representative 

in your city, to tell you the complete-story 

on how Utility Built equipment can save 


you money and do a better job. 


MANUFACTURING CO. 
Los Angeles 54, Calif. 
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Arthur B. Siri, Santa Rosa, Calif., contractor has been slicing down a hillside a mile 
out on the Masonite road near Ukiah, Calif., and leveling off for a space to permit 
log decking for the Hollow Tree Lumber Co. Here he is pictured from left with 
Sam Parnum and James Curtis, superintendents. 


Charles S. Dean, Erwin Goytowski, 
John A. O’Flaherty, Even L. Myers, 
Clifford E. West, and George W. 
Grout, fitter foremen; Jack Murray, 
George R. Dempsey, Robert E. Val- 
dez, William M. Walker, Harry H. 
Husum, and Floyd W. Vincent, Jr., 
iron worker foremen; Walter E. 
Brown, Jacob C. Windle, Hosea L. 
Bohannon, and John W. Jones, car- 
pentry shop foremen. 

Carpentry foremen on the proj- 
ect are: Ernest R. Hutchison, Robert 
L. Wilson, Rupert J. Napper, Raynold 
K. Butler, Marcus A. Cone, Byrus 
Bork, Russell Cargill, Ulese W. Dol- 
larhide, Lloyd J. Napper, Harry J. 
Pachosa, Albert D. Marley, Therman 
L. Killian, Donald E. Black, Henry F. 
P. Secrest, Wesley P. Witcher, Ernest 
B. Caviness, Sherman §. Doud, Fran- 
cis M. Nash, Benton E. Piland, Don- 
ald N. Patrick, Alvin P. Busse, Russell 
Wood, George E. Smith, Bernard H. 
Murray, John H. Maxey, Louis W. 
Trevathan, Steve M. Aldridge, Pat E. 
Anson, Hiram K, Petitt, Keith H. At- 


teberry, and Alfred R. Boolen. Others 
on the job are: Joseph L. Williamson, 
Joseph S. Waite, and Jack A. Mach- 
aels, finishing foremen; Howard A. 
Nickels, Henry E. Bauer, and Vernon 
V. Romey, batch plant foremen; 
Frank M. Broers, tractor foreman; 
Lloyd A. Whetstine, Perry R. Strain, 
Wilbur G. Davisson, Ralph O. West- 
lake, Harry J. Remlinger, Marlin J. 
Mason, Hubert D. Adams, Marshall 
A. French, Carl J. Pavlicek, John H. 
Podey, Alfred F. Fetter, Elmer G. 


Prokash, George M. Dosen, Charles | 


B. Beadell, Ernest E. Douglas, Jim J. 
Hajek, Jr., Alfred C. Schultz, William 
H. Barden, and Marvin A. Hill, clean- 
up foremen; Carl E. Gilbrech, Wil- 
lard O. Kessler, Dale K. Leplar, Carl 
D. Carroll, Everett L. Gilkison, Ver- 
land D. Benning, Theron F. Drake, 
Harry Bagnell, Keith Largent, Jack 
H. Burrows, and Dick Carrier, con- 
crete foremen; Reuben E. Vaughn, 
W. A. Caster, and Louis Carollo, 
labor foremen; Leonard J. Koerber, 
form stripper foreman; Karl Nilsson, 


ON THE JOB at Lucky Peak Dam construction near Boise, Idaho, are (left to right) 
K. L. Sinan, fill foreman; O. J. Daly, project manager, and John Howard, inspector 
for the Corps of Engineers. Joint venturers on this large contract are Morrison- 


Terteling-Macco-Puget Sound. 


Eee 
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excavation foreman; Nick Piedmog 
and Alva Tune, concrete foremen 
D. Trovillo, oiler foreman; Harold { 
Bird, drill foreman; Hi: H. John 
E. B. Hamlin, C. H. Steiner, C 
Allen, John Holmes, Bill Coch 
Albert Berry, M. Acher, H. H. Cur 
and C. W. Bolton, surveying pa 
chiefs. A. W. Campbell and Leland 
True are field engineers; T. J. Boy 
safety engineer; Stan Stearns is 
engineer; W. A. Stewart is cost en 
neer; P. A. Campbell is accounta 
Bill Smith is paymaster, and R. 
Enos is warehouse manager. T 
large project began last year in Aj 
and is expected to be completed 
April 1956. 


Harvey Rutherford, general supey 
intendent; Jack Reynolds, office eng 
neer, Rex Rice, yard superintendent 
Don Spiker, general steel foremar 
and Pete Smolenski, general forema 
on the swing shift, are heading th 
job for placing reinforcing steel 3 
Chief Joseph Powerhouse. The $6 
500,000 award is held jointly by Rutt 
erford- Skoubye and The Steel Cor 
struction Co. of Oregon. a 
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Bud Copeland, superintendent 
Tom Schott, Copeland’s assistant, an 
Wally Wilson, job office manager, ar 
heading Peter Kiewit Sons’ Co. 
$680, 095 award for grading and pay 
ing in King and Kittitas counties 
Wash.. 
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Completion of road and walks a 
Porterville State Home in Californi 
is headed by Marshall De Bissc 
superintendent for J. Henry Harris 
contractor, who holds the $184, 52 
award. William (Bill) Matthews isa 
sistant superintendent in charge o 
equipment. 

BER ent i 


Dick Hood, supervisor; Gordor 
Johnson, grade foreman, and Marti 
Zimmerman, bridge superintendent 
are key men on the job for Fredrick 
son Bros.’ $1,176,448 contract for 2, 
mi. of grading and paving and twd 
bridges in Alameda County, Calif. 


» fe Me foe A 


John Holmdahl is supervisor foi 
Martinson Construction Co. on 4 
street paving job in Denver, Colo. 
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O. H. Tucker, general superinte 
ent, and F. D. Hudkins, project 
ager, are heading the constru 
operations for Macco-Puget Sound o 
the $8,000,000 contract for the con- 
crete dam being built on So. Boulde 
Creek for the City of Denve 
are being assisted by the f 
superintendents: P. A. Corkin: 
fred Maas, Jim Maas, shift supe 
tendents; G: E. Smith, electrical; 
N. Cox, rigging; F. S. "Jordan, form; 
Jeays Jeffries, aggregate. M. S. Eych- 
ner is master mechanic and §, D. Kelly 
is safety engineer. Also amonssa: 
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‘the inside story 


Here's how ROCKMASTER 
blasting helps control throw 


H : : 
Holes loaded and-ready to shoot. 


Te blast area on By-pass Route 22, Easton, Pa., was adjacent 
to gasoline storage tanks, homes, a parking lot, business estab- 
lishments and a precision instrument factory. It was a ticklish 
blasting problem for Central Pennsylvania Quarry, Stripping 
and Construction Co., contractors on the job. Absolute control 
was a “must.” Flying rocks had to be minimized . . . along 
with noise and vibration. 


The RocKMASTER pattern illustrated above was designed to 
keep blasted material from falling down the slope. The holes 
were carefully loaded and adéquately stemmed. As the blast 
was fired, it advanced in alternate delay periods from 
RockMaster No. 1 to No. 6. The row toward the slope fired 
first and gave relief for subsequent rows. The general heave 
inclined toward this relief—up the slope. 


When you have shooting problems like this, ROCKMASTER can 
help you too. Send for your copy of the RoCKMASTER Blasting 
System Booklet. 


ATLAS EXPLOSIVES 


“Everything for Blasting” 


ATLAS POWDER COMPANY, Offices in principal cities 
SAN FRANCISCO 4, CAL. - SEATTLE 1, WASH. 


ie 


Well placed final pile. Throw controlled. 


contractor's personnel are R. E. Col- 
lister, office manager; C. W. Stinson, 
office engineer; W. Gummere, pay- 
master, and Jim Kessler, purchasing 
agent. In charge of public relations 
is D. S. Richards. 
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In Lincoln County, Wash., 14 miles 
of grading and surfacing and con- 
struction of a bridge is headed by 
William M. Wilson, superintendent ; 
T. W. Nelson, master mechanic; 
Frank Stevens, foreman, and G. W. 
McAdoo, supply clerk, for Goetz & 
Brennan, which holds the $507,148 
award. 


On Latimer Construction Co.’s 
$65,000 contract for a bridge over 
Clear Creek, at Denver, Colo., “Bus” 
Gray is resident engineer for the 
Colorado State Highway Department. 
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A million-dollar job for canal con- 
struction is headed by A. E. Hamlett, 
project manager; William Shimasaki, 
engineer; D, C. Davis, assistant engi- 
neer; Louis Curtis, excavation super- 
intendent; James Malone, concrete 
superintendent; Floyd Wine, master 
mechanic; W. D. Lingel, office man- 
ager; R. E. Smith and George Frie- 
sen, spreader foremen; Charles Stier- 


TEAM UP THIS/STANDARD STEEL 
S-J WITH A STANDARD STEEL TAR KETTLE 
FOR LOW COST/ROAD MAINTENANCE! 


STANDARD STEEL TAR KETTLES 


Yours get three separate operations 
from Standard Steel Tar Kettles. 
(1) Hand operated spray assembly; (2) 
Motor operated, and (3) Gravity Draw 
off for bucket work. Uniform heat 
throughout mass of material elimimates 
“cold spots” or “burnt materials.”” Team 
up an “S-J” and a Standard Steel Tar 
Kettle and you can handle any repair 
work or secondary construction at less 
cost—less work—with less investment in 
equipment. Write for Catalog “TK”, 


Standard Steel Works sortKansas civ.mo. 
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STANDARD STEEL “S-J” 
for SECONDARY CONSTRUCTION 


Whether used for construction 
of playgrounds, driveways, park- 


ing areas, or for patching, sealing, 
shoulder repair or crack filling, 
Standard Steel ‘‘S-J’” works fast— 
economically — efficiently. 


SAVES WORK —a special “SUCK 
BACK” element cleans spray bar 
instantly after shutting off flow of 
material, 


NO DELAYS STARTING — pump 
and entire piping system is instantly 
drained after completing a job — 
eliminating freezing and loss of 
time on starting next job, 


SAFETY — Gravity Draw off on 
curb side protects operator. 


Write for Catalog “S-J” for 
Further Details 


OTHER PRODUCTS 


Asphalt Pressure Distributors, Patch 
Rollers, Supply Tanks, Tool Heaters, 
Asphalt Tools, Street Flushers, Con- 


struction Brooms and Aggregate », 


Spreaders. 


walt, A. A. Reimund, and M. Jacob: 
carpentry foremen; D. J. Thompso 
shop foreman; C. A. Affleck, H. 
Husher, and Harvey Hargraves, labe 
foremen. The USBR is represented b 
Art Swanson, resident engineer, a 
Joe Kirk, Swanson’s assistant. Che 
Bros. and Sandkay, Inc., is contracto 
Location is Quincy, Wash. } 
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Arland Quein is supervising 12 m 
of grading and surfacing on P.S.E 
No. 1 in King and Snohomish cour 
ties, Wash., for Associated Sand | 
Gravel Co. and Western Asphalt Co 
which holds the $613,312 contract. 
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At Everett, Wash., the bridge cros: 
ing the Snohomish River is going u 
by Manson Construction & Enginee! 
ing Co. at a cost of $1,913,080. Chic 
personnel are: Walter Peterson, ger 
eral superintendent ; Clyde Shermai 
project engineer; Bud Prentice, Ea: 
Hietmann, Hans Thornquist, an 
Kenneth Bates, pile driver foremen 
Ole Ronmark, carpentry foreman 
Frank Hutton, labor foreman, an 
Lee Johnson, office manager. 
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Asphalt surfacing on U. S. 66 i 
Valencia County, N. Mex., is supe 
vised by B. H. Pebley for Northwest 
ern Engineering Co., a Denver firn 
Val White is office engineer; Te 
Smith and Theron Stark are grad 
foremen, George Baab is structur 
foreman, and Edward Vandervort ; 
district manager. 

af vf uh 

E. F. Heitz is supervising a $399, 
250 addition to the sewage disposz 
plant at Walla Walla, Wash. Fred | 
Early, Jr., Co., Inc., is contractor. 

t tA q 


Bill Ramstrom is supervising th 
George Erickson Construction Cc 
award for a multi-million dollar addi 
tion to Spear Sanitarium in Denver: 

A cA t 


George Mason is supervising a 
award for laying a steel pipe wate 
main in Denver, Colo., for Gilbert 
Clark Construction Co. 


\ Bethe’ fester 


Chief Joseph Dam, under construc 
tion near Bridgeport, Wash., sinc 
December 1950 by Chief Josep 
Builders, is headed by the followin: 
personnel: T. E. Curtis, general su 
perintendent; W. N. Evans, projec 
manager; K. L. Parker, chief engi 
neer; M. Hayes, field engineer; J. E 
Gibson, office engineer; A. D. Haile 
office manager; R. H. Miller, da 
superintendent; F. E. Stevens, swin 
shift superintendent; J. DeMilitz 
walker; L. R. (Doc) Kramer, safet 
engineer; §. D. Fraser, carpentr 
superintendent; J. O. Gossett, maste 


“mechanic; W.C. Jones, rigger super 


intendent; J. W. Drinnon, batc 
plant superintendent; A. M. Freita: 
aggregate plant superintendent; W 
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Nalli (left), bridge engineer for the 
ite of California; Cal Powers, gen- 
il superintendent, and John Brown 
ght), assistant superintendent, are 
the job for John C. Gist Co.’s million- 
lar award for construction of two 
sses under the Union Pacific tracks in 
) cramento. Not pictured is Vie Mose, 
‘neral foreman. 


Hughes, electrical superintendent ; 
-R. Warthen, excavation superin- 
fadent; C. A. Lindberg, James H. 
§ ilson, R. W. Whitley and W. B. 
i vans, engineers; R. L: Aydelott, as- 
tant carpentry superintendent; J. 
Johnson, steamfitter foreman; T. 
' Palm, aggregate plant foreman; 
§ R. Rider, V. E. Hamilton, and H. 
.. Shatto, labor foremen; H. J. 
rmstrong, finisher foreman; S. 8. 
olmes, M. S. Roberts, M. L. Um- 
Jerger, C. R. Cansburn, and M. O. 
yeeff, carpentry foremen; Perry 

urksdale, electrical general fore- 
an; Leonard Haugsban, electrical 
reman; J. M. Henningsgard, chief 
arehouseman; R. E. Brown, assist- 
fat office manager; F. E. Steel, G. A. 
lavis, and H. W. Beavers, rigger 
foremen; W. L. Woodworth and W. 
. Gossett, mechanical foremen; J. 
. Colvin, pipe superintendent; R. 
rrenoud, stripping foreman; E. H. 
eumer, concrete foreman; G. W. 
othum and O. J. Johnson, cleanup 
remen; T. E. Driscoll, paymaster ; 
. A. Henningsgard, purchasing 
|zent; J. J. Hiatt and H. L. Schmidt- 
, timekeepers; R. J. Jones, inven- 
lory clerk, and W. D. Godbey, stenog- 
}apher. The contract for placing re- 
forcing steel is held by Rutherford- 
koubye. Harvey Rutherford is su- 
perintendent and Joe Steffens is steel 
)oreman. 
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A $121,009 award held by Bentson 
onstruction Co., Inc., for 10.8 miles 
f grading, surfacing and seal coating 
Pinal County, Ariz., is supervised 
| y Dale Milner. 


Us abs mee fe 


Charlie Page, superintendent; R. 
rant, project manager, and Pat 
yrne, project coordinator, are head- 
mg construction of barracks and a 
mess-and-administration building at 
dwards Air Force Base in Califor- 
ja. McDonald Bros. holds the $1,- 
06,845 award. 


Y ti t 

Lee Cox, general superintendent ; 

"Bill Henager, project engineer ; Paul 
igden, job superintendent on the 


You SAVE when you RENT 
STEEL SHEET 


— 
— 8] 
p 
Sa 
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ALL LENGTHS—ALL SECTIONS 
FROM COMPLETE STOCKS 


The exact length and exact section 
of piling that the job requires— 
exactly when you need it, and at 
minimum cost .. . that’s what you 
get when Foster services your piling 
requirements. And Foster Rates on 
all standard piling sections give 
you a low fixed expense, providing 
an added competitive advantage 
when you bid on jobs. Try us, 
whatever your needs; you can 
count on an exacting, prompt serv- 
ice on all sections and makes for 
ANY steel sheet piling job. 


Write for New Informative 
20-page PILING CATALOG 


x 
Everything for INDUSTRIAL TRACK @ 


PIPE & PIPE FABRICATION 


fo ta ADE OS FE Re 


3460 WILSHIRE BLVD., LOS ANGELES 5, CALIF. 
Pittsburgh 30, Pa. ° New York7,N.Y. ° Chicago 4, Ill. © Houston 2, Texas 
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CUT OVERHALILG 
INHALE" 


—says WESTERN AUTO 
__ TRANSPORTS, INC. 


“Operating over 200 tractors and 

200 trailers from Detroit to the 
West Coast, we encounter temper- 
atures from 120° above across the desert 
to 40° below in the mountains of 
Colorado. We have found that with 
LUBRIPLATE our wheel bearing pack- 
ing mileage has tripled. Since using 
Lubriplate A.P.G.-90 in our transmis- 
sions and differentials, we are getting 
double the mileage between their over- 
hauls.” 


For nearest LUBRIPLATE distributor, 
see Classified Telephone Directory. 
Send for free 56-page ‘“‘LUBRIPLATE 
DaTA Book’’.. . a valuable treatise on 
lubrication. Write LUBRIPLATE DIvI- 
SION, Fiske Brothers Refining Co., 
Newark 5, N. J. or Toledo 5, Ohio. 


REGARDLESS OF THE SIZE 
AND TYPE OF YOUR MACHIN- 
ERY LUBRIPLATE 
LUBRICANTS WILL IMPROVE 
ITS OPERATION AND REDUCE 
MAINTENANCE COSTS. 


PR 
cones WEAR axe 
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day shift; Bob McKee and Harvey 
Swanson, job superintendents on the 
night shift; Joe Baker, grade super- 
intendent; Bud Kemp, master me- 
chanic; “Fill” Hastings, labor fore- 
man, and Paul Rider, grade foreman, 
are heading a $590,000 job on the 
Everett-Marysville highway in Wash- 
ington, for Guy F. Atkinson Co. Ed- 
ward Wilkerson is resident engineer 
on the job. 


Haase 
(upper left) 


Withrow 
(upper right) 


Parker 
(left) 


(See item below) 


g 


Albert C. Parker, superintendent, 
assisted by Ernie Mayfield, is heading 
the job for H. Earl Parker, Inc., on 
construction of a levee at Freeport, 
Calif. Jim Withrow is master me- 
chanic ; Bill Higgins is structure fore- 
man; Buster Haase and Earl Forda- 
hase are labor foremen, and Herman 
Keil is rock foreman. Charles Elliot 
and William Highfield represent the 
Corps of Engineers in the capacity 
of resident engineer and chief inspec- 
tor, respectively. The job is expected 
to be completed in December. 


y ws, cA 


D.P. (Don) Hipps is general super- 
intendent on construction of the 
Steamboat Slough Bridge at Marys- 
ville, Wash. Other top personnel on 
this $930,425 job held by M. P. Butler 
are: Al Mallow, structural iron super- 
intendent; Herman Helmun, carpen- 
try foreman; Vern Weygandt, M. M. 
Wilson, and Steve Radowitz, pile 
driver foremen, and Jack G. Early, 
reinforcing iron foreman, ,.‘y ‘ 

of cA vf : 


Contractor L. R. Sommer of Bal- 
boa, Canal Zone, has a crew at Elmen- 
dorf Air Force Base in Alaska, no 
less, for construction of a $434,000 
outside electrical distribution system. 
Earl Freund is superintendent; Allen 
Barnes is general foreman, and Miss 
D. G. Haywards is office manager. 


“f 7: vf 
M. J. Brock & Sons have a contract 


for putting up 283 homes in the Long 
Beach, Calif., area. O. J. Harryman, 


assisted by: G. C. Savery, job proje 


general superintendent on all wor 
for the company, is heading the jo 


superintendent; Oscar Gothber, 
tractor superintendent; Earl Arnol 
carpentry superintendent; Joe Joh: 
son, finishing superintendent; Doy. 
Hill and John Moore, labor foreme 
John Roinen, expeditor, and 
Wines, office manager. Johnny Dor 
is supervising for W. K. Wark, su 
contractor for foundations and oth 
concrete work. 
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John P. Schmidt, general superi 
tendent; George Gelnicker, superi 
tendent, and J. B. Kenney, Jr., proje 
manager, are heading a $250,000 jo 
on the Denver Valley Highwa 
James B. Kenney, Inc., is contracto 
for this Colorado project. 


oA f. cA 


Dan Handy, general superinten 
ent; D. P. Yarrington, engineer fo 
the Bureau of Public Roads; Bol 
Banks, office manager; S. R. Samue 
son and John Guthrie, foremen, an 
Morris Fountain, master mechani 
are heading the job on a half-millio 
dollar contract held by Lowdermil 
Bros. for road construction throug 
Boulder Canyon near Boulder, Col 
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Paul Cross, superintendent ; Grove 
Meador, foreman, and W. H. Whise 
nant, crusher foreman, are headin 
the job for Henry Thygesen & Co. fo 
18 miles of rolling and seal coating i 
San Juan County, N. Mex. 


7 cf T 


Construction of a sewage treatmen 
plant at Pasco, Wash., is supervise 
by I. L. Allen for contractor W. B 
Edmiston & Sons, Inc. Hanse 
Thompson and Alvin Unruh are fore 
men of carpentry and labor, respec 
tively, and C. Dean Smith is inspector 


ty tA 7 


Art Johnson, assisted by Charle 
Jenkins, is supervising constructio 
(tilt-up) of a central stores warehous 
at the Richland, Wash., atomic energ 
plant. A. R. Nieman is acting as proj 
ect manager for his firm, A. R. Nie 
man Construction Co., which hold 
the $290,000 award. Russ Cochran i 
cement finisher foreman and Robe 
Gallegos is labor foreman. 
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Virgil Beecher, general superin: 
tendent; A. J. Raber, inspector, an 
Jim Mullin, carpentry foreman, ar 
heading work on additions to a Pasco, 
Wash., junior high school, an award 
held by Ruud Construction Co. 


oh tf if 


Ernest Gound is superintendent on 
the construction of an overpass and 
connecting road near Phoenix, Ariz. 
Harl Eaglin is carpenter foreman on 
the same job. This contract was re- 
cently awarded to Phoenix-Tempe 
Stone Co. at $176,073. 


uy 
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Helge Sather supervised construc- 
sn of a recently-completed Amer- 
an Legion clubhouse at Richland, 
“ash., for Ruud Construction Co. 


t t t 


‘James Kelley, superintendent for 
Shn G. Mehren, is supervising a road 
-ading and armor coating contract 
™ Nevada County, Calif., recently 

warded Mehren on a bid of $144,965. 


af f i 


/ Chas. J. Shannon is serving as proj- 
st manager on his company’s con- 
Bact in the amount of $215,585 for 
ae surfacing of a section of Clark 
ork highway in Montana. Lee Tint- 
ager is master mechanic on the job. 
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Construction of a pole line distri- 
“ution system at the Richland atomic 
‘mergy project is headed by G. A. 
‘Blondie) Roberts, general superin- 
‘endent; “Whitey” Williams, elec- 
brical foreman; H. R. Johnson, crew 
-oreman; J. R. Brown, line foreman, 
ond Hal Cram, office manager. 


Ai uf ch 


Neely Foulger is superintending a 
izrading and drainage job in Mendo- 
bsino County, Calif, for Cecil L. 
Moore. The other key men on the job 
Ware Oscar Sjeruen, engineer for the 
lsontractor, Dale Yttreness, resident 


qt Si of 


E. D. Hunt is supervising the $185,- 
M415 interceptor sewer work in San 
Pablo, Calif., for Kevry Construction, 
“Inc. Jack Guelld and Sam Hackett are 
‘employed on the job as foremen and 
"Don Vadnais as timekeeper. 


q af of 


Russ Tout is superintendent for 
‘Thomas Construction Co. on grading 
/and paving work in Fresno, Calif. 
'George Borovich assists him on cul- 
} verts and paving. Andy Anderson is 

‘grade foreman and Chris Kinzel is 
} master mechanic. Thomas Construc- 

“tion Co. was awarded the contract al 
$168,996. 


tA fi ry 


Ivan H. Winn is acting as superin- 
tendent for Winn & Co., Inc., on a 
| $101,765 contract the company re- 
ceived for stock-piling and seal-coat- 
ing 55 mi. of road in Idaho. 


q sa vf 


E. G. Spooner, superintendent for 
A. A. Corder Co., is supervising a 
grading job near Yellow Pine, Idaho. 
which Corder received on a bid of 
$230,715. Also working at the site is 
Rudolph Bischke, drill and powder 
foreman. 
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Jack Burchett is general superin- 
tendent for J. H. & N. M. Monaghan 
& Associates on the $370,000 contract 
awarded them for highway work on 
U. S.6, Derby to Hudson, Colo. Other 
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JACKSON 


TWIN-COMPACTOR UNITS 


= PEED PROGRESS - CUT COSTS! 


The Jackson Vibratory Compactor, which has 
proved so exceedingly effective in blacktop 
pavement widening and patching, paving walks, 
drives, railway platforms and street crossings, as 
well as compacting granular soils and crushed 
rock in sub-bases, bridge approaches etc., is 
now available in TWIN-UNITS . . . for side-by- 
side or tandem operation. With either of these 
twin-unit hook-ups, since they are self-propelling, 
one operator, in most applications, can readily 
accomplish twice as much as with a single unit 
—thus speeding progress and halving labor 
costs. Compacting upwards of 4,000 sq. ft. per 
hour of bituminous mix close to maximum 
density is not at all uncommon. For maximum 
mobility and time-saving convenience an auto 
trailer with quick pick-up of the twin-unit and 
mounting a power plant of more than ample 
capacity, is also available. The Compactor, 
either single or twin-unit, can be used with great 
effectiveness in macadam construction for the 
odd work not done by the larger equipment. 
Get the complete facts, at once. 


See your JACKSON distributor 
or write directly to us. 


SIDE BY 


JACKSON 


VIBRATORS 
INC. 


LUDINGTON, 
MICHIGAN 
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key personnel are Ed Hanson, super- 
intendent; Joe Floryancic, carpenter 
foreman; Norman Smith, labor fore- 
man; John Schmier, master me- 
chanic, and Jerry Aymer, paymaster. 
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Work on The Dalles Dam on the 
Columbia River is proceeding under 
supervision by the following men: 
Vernon Bradley, general superintend- 
ent; A. H. Steiner, project manager ; 
Guy Heimsoth, assistant project man- 
ager; J. B. McNabb, chief engineer; 
Bert Lewis, master mechanic; Joe 
Canto and Jim Daley, shift superin- 
tendents; Lee Reid, “Swede” Edner, 
Alex Morgan, Jim Forrest, Dale 
Smith, Joe Baker, and “Rooster” Cor- 
dell, general foremen; Jim Hill 
and Chuck Throckmorton, assistant 
master mechanics; “Jake” Jacobs, 
shop foreman; Carl Schmitt, drill 
superintendent; Gabe Gabrielson, 
electrical superintendent; Lee Kirk- 
man, lube superintendent; “Fuzzy” 
Casstevens, tire shop superintendent; 
Jake Absher, Tom Yant, Sammy Ma- 
lan, Baldwin and Falbe, drill fore- 
men; Ted McDaniels, powder fore- 
man; M. O. Crader, truck dispatcher, 
and O.T. Dellinger, chief storekeeper. 
This $14,437,978 contract was award- 
ed to Atkinson-Ostrander last De- 
cember and is scheduled for comple- 
tion by December 1955. 

Vernon Bradley and A. H. Steiner 
are also top men on another award 
held by Guy F. Atkinson Co. and 
Ostrander Construction Co., the 
bridge crossing the Columbia River 
two miles east of The Dalles Dam 
site. Others on the job are: John 
Skeels, job engineer; R. Hamen, of- 
fice engineer; Joe Davis, carpentry 
superintendent, Bill Roarr, concrete 
superintendent; Art Whetstone, Joe 
Pixler, and Joe McManus, carpentry 
foremen; Don Whetmore, concrete 
foreman; Chris Schneider, mechan- 
ical foreman; Charles Chamberlain, 
excavation superintendent; D. C. 
Schriner, swing shift excavation su- 
perintendent, and Clyde Rasor, time- 
keeper. Tudor Engineering Co. is 
represented by Tom McKenzie, area 
engineer, and Clyde Barrett, chief in- 
spector. H, W. (Bill) Ziegler, super- 
intendent ; R. A. (Red) Chisholm, 
job engineer; Emmett Forth, erec- 
tion foreman, and Howard Garner, 
riveting foreman, are heading the job 
for Judson Pacific-Murphy Corp., 
which holds the contract for struc- 
tural steel work. 
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A. G. (Andy) Allen, general super- 
intendent, and W. M. Sloan, grade 
foreman, are heading a $227,730 con- 
tract held by Ellis Construction Co. 
for 8 miles of grading and surfacing 
in Washington. 
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A $5,000,000 housing project for the 
Richland, Wash., atomic energy plant 
is headed by J. W. (Jim) Jackson, 
project manager for Guthrie Con- 
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struction Co. Other key men on the 
job are: Dick Adams, project engi- 
neer; Norm Meyers, equipment su- 
perintendent; W. T. Haynes, car- 
pentry superintendent; Lloyd Flie- 
ger, foundation superintendent; Leo 
Robie, office manager; W. E. Fryett, 
mechanical foreman, Stan Hesler, 
general labor foreman, and C. J. Rob- 
ins, L. B. Rees, W. H. Parker, C. S. 
Knoles, and J. E. Leach, carpentry 
foremen. 
r yr oA 


T. M. (Tom) Reilly, general super- 
intendent; Edward V. Cunningham, 
assistant superintendent, and Lloyd 
Gadeberg, master mechanic, are head- 
ing a $1,053,000 award held by Good- 
fellow Bros., Inc., for 11 miles of 
grading and surfacing on the Colum- 
bia River Highway in Oregon. 
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Phil McInnis, general superintend- 
ent; Bill Umbach, assistant superin- 
tendent, and Harold Cunningham, 
steel foreman, are heading construc- 
tion of a 2-story telephone building 
at Wenatchee, Wash., for McInnis 
Construction Co. and Henry George 
& Sons. Tom Bartlett is general 
superintendent over installation of 
plumbing and heating, and Joel Ryd 
is brick foreman for the subcontrac- 
tors. 
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Walter Nordstrom, superintendent, 
and C. C. Cleman, foreman, are head- 
ing construction of an undercrossing 
at Vancouver, Wash., for Carl M. 
Halvorson, Inc. 
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Ken Gooding, project manager; 
Lee Myers, mechanical superintend- 
ent; William Fisher, electrical super- 
intendent; Ken Collins, foreman for 
turbine installation; Jim Jack, elec- 
trical general foreman; Wilmer 
Erickson, rigging foreman; Harlow 
Spencer, labor foreman, and A. A. 
Stranski, office manager, are heading 
up the job for Cascade Constructors, 
which is installing turbines, pumps 
and electrical and mechanical equip- 
ment at McNary Dam in Oregon. 
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E. James Mackey, Jr., assisted by 
Harry Ishoy, is supervising construc- 
tion of school buildings in Sacra- 
mento, Calif., for Edwin J. Mackey, 
contractor. Jim Rotz is foreman for 
M. R. Carpenter, subcontractor for 
plumbing and heating. 
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E. N. Dolan, superintendent, Ray 
Pitner and Clem Dutra, foremen, are 
O. L. Soule men heading the job on 
construction of a $294,884 sewage 
system for Coos Bay, Ore. 
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A warehouse going up in Wenat- 
chee, Wash., by the tilt-up construc- 
tion method, is under the supervision 
of A. R. (Whitey) Lowry. Busboom 
& Rauh is contractor. 


PIT FOUR TUNNEL 


. .. Continued from page 


The principal outside activity pr 
ently under way and relating to t 
tunnel construction is excavation 
the surge chamber. A 127-ft. raise f 
this structure has recently been co 
pleted at a point some 200 ft. insi 
the main portal and excavation 
full diameter is presently under w 

Concrete lining operations are 
long way off—after all, there is st 
15,000 ft. to go, and the project is 
due for completion until May 195 
However, some plans for concre 
work have been formulated. Tunn 
lining concrete will all be batched 
the adit on the upstream end, and f 
this work it is planned to erect a bat 
plant having 4 aggregate bins tota 
ing 150 tons and 2 cement silos wit 
a capacity of 1,400 bbl. The wet co 
crete will then travel downhill throu 
the tunnel and into the forms, co 
veyed in about 20 or 30 agitator ca 
of 4- and 6-yd. capacity. 

Tunnel lining forms will be fa 
ricated by Berkeley Steel Constru 
tion Co., Inc. Provision has been mad 
in the tunnel design for either circula) 
or horseshoe finished section, rein 
forced or unreinforced. At present, 0 
the basis of ground conditions foun 
so far, it is expected that an unrein 
forced horseshoe section will prevai 
through a considerable portion of th 
tunnel. Near the portal 314 ft. wil 
receive a steel liner. In position in th 
tunnel, the forms will provide for 
clear thickness of concrete amountin 
to 9 in. in the invert and 8 in. ove1 
timber at the sides and crown. It i: 
not planned to remove any timbering 
other than what may be necessary it 
order to get concrete into place. Gen 
erally, this would cover only the colla 
bracing. 

A batch plant has already beer 
erected at the main portal and will bi 
the focus for concreting operations it 
the surge chamber and the power 
house itself. The aggregate capacit: 
of this plant is the same as the other 
cement storage is limited to 350 bbl 

The manner in which pay items re 
lating to tunnel excavation and linin; 
are handled is interesting if no 
unique for this type of work. Basicall: 
there are three components involvec 
which are (units in parenthesis) ex 
cavation (lin. ft.), support timbe 
(fbm:), and concrete lining (lin. ft.) 
Pay adjustments for the difficulty o 
work encountered—actual hazard a 
well as additional man-hr. required— 
are handled by a breakdown of th 
excavation item. The contractor i 
paid different unit prices per foot o 
tunnel excavation depending upo: 
the amount of support required. Fou 
classifications are used: support a 
from 0- to 3-ft. centers, 3- to 6-ft., ove 
6-ft., and unsupported sections. 

Timber support is paid for by th 
board foot, as determined by estimat 
or actual computation. Tunnel linin, 


WESTERN CONSTRUCTION — September, 195 


Ife 
~A LOT OF PEOPLE are in on any tun- 
jp ael job. Here are some of the principals 
‘fon Pit 4. For the contractor, E. H. Hatch 
| (left) is project manager. The superin- 
“tendent is Les Huntington (right). 
"Heading up the P. G. & E. crowd at 
present (center picture) are Horace 
Moulton (left), acting resident engi- 
tmeer, and J. E. Cooney, general super- 
1) mtendent. In the tunnel, caught in mid- 
stride, are Forest Sorenson (left), P. G. 
hp E.’s field engineer, and O. L. Allen, 
8 i alker for Walsh. 
i 


| is paid for at a flat rate per lineal foot 
of tunnel, original estimates of yard- 
age having been based on assumed 
Naverages for excavation overbreak 
and volume of timber support. 
i} Pacific Gas & Electric Co. forces on 
@ Pit River construction are headed by 
lj, J. E. Cooney, general superintendent. 
| Project engineer on the Pit 4 work is 
a George Thacher. Pending a new as- 
‘signment for Thacher, Horace Moul- 
‘ton is acting resident engineer. Forest 
'M. Sorenson is field engineer, with as- 
‘sistance on the tunnel surveys being 
provided by Jack McIntyre and Jerry 
| Gubert. R. D. Raglin is office engineer 
and Arlo Elson does the accounting. 
The tunnel and other project struc- 
|: tures were designed by the engineer- 
| ing department of Pacific Gas & Elec- 
| tric Co. under the direction of H. V. 
Lutge, chief civil engineer, and T. J. 
| Corwin, supervising civil engineer. 
| Actual design was by J. B. Cooke, 
senior civil engineer, and his staff. 
Construction of the project is super- 
vised by the general construction de- 
partment of the company under the 
direction of H. W. Haberkorn, engi- 
neer of hydroelectric construction, 
assisted by John W. Woodward, con- 
struction engineer, and the field staff. 
For Walsh Construction Co., the 
work is handled out of their long- 
| established San Francisco office, with 
| J. H. Gill in charge. E. H. Hatch is 
project manager and L. E. Hunting- 
| ton is superintendent. Ray Miller is 
| job engineer and W. F. Logan is office 
| manager. R. W. McAvoy is master 
| mechanic and R. C. Schultz is chief 
electrician. Walkers on the three 
shifts in the portal heading are O. L. 
Allen, G. W. Herd, and W. W. Wil- 
moth. Walkers in the adit heading 
are Bill Delp, Steve Wilmoth, and J. 
C. Mathis. 
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This Guardrail Speeds Around Curves 


Curves are no problem when installing Frex-Beam Guardrail. 
Individual sections are shop-curved to fit any radius from 20 
to 150 feet. Larger curves can be made from straight sections. 
There is no stretching or tension to delay the job. 

Straightaways are easy, too. All you need are posts, rail 
sections, bolts—and a small crew. The FLEx-BEAM sections 
are spliced together with seven bolts, the center one attaching 
the rail to the post. No springs, turnbuckles, deadmen or cast- 
ings are required. 

And because FLEx-BEAM standard post spacing is 12’-6”, you 
need twenty per cent fewer posts than with most other types 
of guardrail. 

Write for more details on Frex-BEAM Guardrail and also 
ask about FLEx-BEAM Bridge Rail. Both will cut labor costs 
and speed the job. 


ARMCO DRAINAGE & METAL PRODUCTS, INC. 
CALCO © NORTH PACIFIC * HARDESTY DIVISIONS 
Berkeley * Los Angeles * Seattle * Spokane 
Portland °* Salt Lake City * Denver 


SRM CO 
ARMCO FLEX-BEAM GUARDRAIL X77 0 
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R. A. Nason, field superintendent, 
and J. H. Beaver, project manager, 
are supervising the L. H. Hoffman 
contract on erection of a pulp mill at 
Everett, Wash., for the Weyerhaeuser 
Timber Co. They are being assisted 
by superintendents: A. G. Hunt, mill- 
wright; Andrew Johnson, carpenter ; 
E. W. Ratty, labor, and Millard Gee, 
ironworker. Foremen on the job are: 
Jerry MHockinson, general boiler- 
maker; Martin Lindquist, labor; 
Jesse Derifield, paint. Earl Bailey and 
F. C. Brown are engineers. Office 
manager is Robert Millar and Dick 
Herron does the purchasing. 

For the Mechanical Constructors 
Co., holder of pipe subcontract, R. S. 
Bonn is general superintendent as- 
sisted by James Harding. Pat Leedle 
is general foreman—instruments. E. 
C. (Gene) Snider is office manager. 
For the Electrical Construction Co.’s 
subcontract, Ray Sullivan is superin- 
tendent and Leonard Prince is fore- 
man. 

E. L. Richter is general superin- 
tendent for United Engineers & Con- 
structors, Inc., on the installation of 
the powerhouse for Weyerhaeuser. 
Other key personnel on this contract 
are: L. J. Dubey, general foreman, 
electric; R. O. Reynolds, pipe; Jess 
Cummings, ironworker, and C. R. 
Riner, millwright. 

Tobe Wight has the general super- 
intendent spot for the General Con- 
struction Co. on the effluent disposal 
pond work and inlet and outlet struc- 
tures, just about completing. General 
foreman is “Chuck” Wight; job engi- 
neer, John Gressit; office manager, G. 
N. Reeves, and master mechanic, Les 
Schuh, 

George W. Johansen is superin- 
tendent of boiler installation for C. C. 
Moore & Co., Engineers, holder of 
this contract. Johansen is being as- 
sisted by the general foreman Frank 
E. Linwood and boilermaker foremen 
Bob Palmer and Adrian Harrsch. 
Gerhard Dieckmann is office manager 
on the job. 
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Robert Phillips is working as super- 
intendent for Jack B. Parsons on a 
grading and draining job on U. S. 191 
in Oneida County, Idaho. Other key 
men working for the contractor at the 
site are Ronald Hadfield and Grant 
Collect. This is a $182,437 contract. 
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James W. Jones is supervising a 
$179,822 highway job in Pondera 
County, Mont., for Nilson-Smith 
Construction Go: 
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Joe Haak is superintendent for the 
Platte Valley Construction Co. on 
road work in Albany County, Wyo. 
This is a $243,872 contract. 
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A. B. (Curley) Overmyer, assisted 
by W. P. (Pep) Hanna, is superin- 
tending a $118,470 contract for the 
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Diesel Oil Sales Co. Work consists of 
seal-coating 64 mi. of state highway 
in Washington. 
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Among the key personnel for Lou 
Richardson’s highway job in Rosebud 
County, Mont., are August Kvam- 
men, gravel foreman, and Roy Poffen- 
berger, street foreman. This is a $189,- 
173 contract for 12.7 mi. of grading 
and road-mix oiling. 
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C. R. Pilcher is job superintendent 
for Kiely Construction Co. on a $209,- 
475 contract for 10.8 mi. bituminous 
surfacing on the Yellowstone Trail 
highway in Montana. 


A th y 


W. L. Blakely and W. C. Boerner 
are job superintendents on P. L. Sad- 
dler’s $398,501 contract for grading, 
draining and riprap work on P.S.H. 1 
in Lewis County, Wash. H. J. Saddler 
is the superintendent. 
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A. L. (Dutch) Willems is acting as 
superintendent on a $222,221 contract 
recently awarded Nilson-Smith Con- 
struction Co. for 6 mi. of grading and 
gravel surfacing in Lake County, 
Mont. 
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Tom Kelly is superintendent for 
Peter Kiewit Sons’ Co. on its recent 
award for resurfacing 13.3 mi. high- 
way between Susanville and Willow 
Creek Valley in Lassen County, Calif. 
Wilbur May is hot-plant superintend- 
ent. This job is being done at a cost 
of $141,348. 
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On Lou Richardson’s recent $226,- 
340 award for 9.5 mi. of gravel surfac- 
ing and plant-mix oiling in Custer 
County, Mont., Ed Oftedal is gravel 
foreman, and Les Peak is plant super- 
intendent. 
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J. E. Ricker is superintendent and 
N. Spencer is project engineer for 
Morrison-Knudsen Co., Inc., on this 
company’s $1,990,791 contract for 
concrete lining and structures, Dome 
Canal, Wellton-Mohawk Division, 
Gila Project, Ariz. J. O. McGinnis is 
general foreman and G. Van Land- 
ingham is master mechanic. Office 
manager is C. D. Johnson, 
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Jack Bennett is job superintendent 
for Williams & Burrows, Inc., and 
Carl N. Swenson Co., Inc., who are 
constructing the office and laboratory 
building for the Department of Pub- 
lic Health in Berkeley, Calif. Contract 
was awarded the joint venture firm 
on a bid of $1,417,000. La Marr Dees 


is office manager. 
of 5 af 
Don Barkley is superintendent for 
J. E. Haddock, Ltd., on construction 


of a steel girder bridge and some 
grading and asphalt concrete paving 


in Los Angeles County. General fore 
man is Bill Murphy. B. T. Cook i 
office manager. Haddock got the con 
tract at $772,539. ay 
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Charles H. Foster is supernten 
ing the $108,588 contract of Morrison 
Knudsen Co., Inc., for 0.7 mi. of plant- 
mix bituminous surfacing of U.S: 3 
in Nampa, Canyon County, Idaho. — 


iT! wh t 


Bill Hitt is Peter Kiewit Sons’ Co.'s 
job superintendent on the company’ 
$162,410 contract to erect a 356-ft. re 
inforced concrete and steel trus 
bridge over Rinehart Creek in Curr: 
County, Ore. 
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John Patterson is superintending 
highway job in Cowlitz County 
Wash., for Peter Kiewit Sons’ Co) 
This is a $872,482 contract. for clear 
ing, rolling, draining and paving 6.0 
mi. of State Highway 1, Rocky Poin 
to Castle Rock. Another key man on 
the job is Jerry Kriskey. 
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Neal S. Boostrom is superintend- 
ent on the Point Loma Naval Supply 
Depot aviation fuel storage facilities 
in California. This is a $2,145,245 job 
awarded to Peter Kiewit Sons’ Co. 
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Dallas L. Dennis is superintendent 
for the $190,765 contract awarded G. 
D. Dennis & Sons for the shoofly.rail- 
road at The Dalles Dam in Klickitat 
County, Wash. 
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Bill Brady is superintendent on the 
work at Bull Creek flood control 
channel, San Fernando, Calif., for W. 
F. Maxwell, contractor who received 
the contract on a $242,805 bid. Victor 
Franks is steel foreman. H. B. Raun 
is engineer. is 
vf cA t 

Truman Hart is superintendent for 
W. F. Maxwell and Hemreck & 
Easter on their $293,067 contract for 
2.7 mi. grading and surfacing and two 
bridges on State Highway 138 in Ven- 
tura County, Calif. Steel foreman on 
the job is Victor Franks. H. B. Raun 
is the engineer. 
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R. (Blackie) Hoffner is job superin- 
tendent for Stanley H. Arkwright, 
Inc., the contractor working on the 
6.1-mi. highway job near Roundup, 
Mont. He has the assistance of Tom- 
mie Martin and Walter Lueth, fore- 
men, and Rollin Adams, pipe foreman. 
This contract was awarded Ark- 
wright on a bid of $156,087. 
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Hubert M. Roth, assisted by Don- 
ald F. England, Hubert Roth and 
John W. Fuller, foremen, is supervis- 
ing for England & Roth Construction 
Co. on its $163,289 contract for grad- 
ing and base course surfacing 8 mi. 
road in Campbell County, Wyo. 
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CONTRACTS 


)'Summary of bids and awards 
| for major Western projects 


Poesy 


© :546,850—S. Birch & Sons and Lytle & Green, Central Bldg., 
Seattle—Low bid for gasoline and jet fuel storage facilities, 
‘Slmendorf Air Force Base; by C. of E. 
37,230,325—S. Birch & Sons and Lytle & Green, Central Bldg., 
Seattle—Low bid for hardstands, taxiways and hydrant refuel- 
Tug facilities, Elmendorf Air Force Base; by C. of E. 
)$245,330—S. Birch & Sons and Lytle & Green, Central Bldg., 
Seattle—Award for 7.3 mi. of Anchorage-Elmendorf alternate 
ect. by Alaska Rd. Comm. 
i) 003,640—Empire Construction Co. and Tauf Charneski, 0234 
'S.W. Bancroft St., Portland—Award for Ketchikan sewers 
and access rds.; by Alaska Public Works. ° 
"'$2,543,755—Morrison-Knudsen Co., Inc., 603 Hoge Bldg., 
*Seattle—Award for Section D, 41 mi. on the Richardson hwy., 
‘incl. 12 bridges; by Alaska Rd. Comm. 
} $4,525,825—Morrison-Knudsen Co., Inc., 603 Hoge Bldg., 
© Seattle—Award for hardstands, taxiways and hydrant refuel- 
ing facilities, Eielson Air Force Base; by C. of E. 
*$540,695—Rogers Construction Co. and Babler Bros., 11760 
_N.E. Glisan, Portland—Low bid for 15.7 mi. of surf. on the 
Tongass hwy.; by BPR. 


| Arizona 
~ $141,979—Arizona Sand & Rock Co., Box 959, Phoenix—Low 
bid for 34 mi. of widening and resurf., North 16th St., Phoenix; 
by St. Hwy. Dept. 
$370,778—Fisher Contracting Co., Box 6306, Phoenix—Low 
bid for about 3.8 mi. of grading and bitum. plant-mix surf., 
eo Holbrook hwy. beginning in Winslow; by St. Hwy. 
ept. 
$358,720—Pioneer Constructors, Box 2768, Tucson—Low bid 
for 2.8 mi. of grading and draining, U. S. 80 beginning about 
27 mi. southeast of Tucson; by St. Hwy. Dept. 
$325,406—Wallace & Wallace, Box 470, Phoenix—Low bid 
for 5 mi. of grading and draining, Humboldt North on Rock 
Springs-Prescott hwy.; by St. Hwy. Dept. 


California 


$286,443—Gordon H. Ball, San Ramon Valley Land Co., and 
John M. Ferry, 685 Delaware St., Berkeley—Award for 10 mi. 
of resurfacing on U. S. 99 beg. Whitaker Ridge South, Los 
Angeles County; by Div. of Hwys. 
$1,162,500—Stanley Ball, 1101 Westminster Ave., Alhambra— 
Low bid for paving, Naval Air Station, Miramar; by U. S. 
Navy. 
$194,810—M. W. Brown and R. E. Hertel, Box 222, Redding— 
Award for a steel plate girder bridge and approaches at Indian 
_ Creek on Sign Rt. 24, Plumas County; by Div. of Hwys. 
$361,640—Clements & Co., Box 328, Hayward—Award for 
14.87 mi. of grading, Sierra Natl. Forest, Madera County; by 
BPR. 
$186,628—Close Bldg. Supply, Inc., 721 C St., Hayward— 
Award for 2 mi. of grading and plant-mixed surf. on untreated 
rock base, Mariposa North, Mariposa County; by Div. of 
Hwys. 
$874,875—Fred J. Early, Jr., Co. and Peter Kiewit Sons’ Co., 
22138 S. Vermont Ave., Torrance—Award for sewage treat- 
ment plant, Santa Ana; by Orange County Sanitation Districts 
Wp25 135 55:6,-7 00 
$593,954Fredericksen & Kasler, 212-214 13th St., Sacra- 
mento—Award for 3.2 mi. of grading, plant-mixed surf., and 
3 steel beam bridges, Visalia Airport Exchange, Tulare 
County; by Div. of Hwys. 
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$241,496—Fredrickson Bros., 1259 65th St., Emeryville—Low 
bid for 5 mi. of grading and surf., Secondary County Hwy. 
1107 betw. Travis Air Force Base access rd. and Vacaville, 
Solano County; by Div. of Hwys. 

$196,380—Gallagher & Burk, Inc., 344 High St., Oakland— 
Low bid for reconstruction of Park Blvd. betw. Excelsior and 
Greenwood St., Oakland; .by City. 

$258,380—R. Goold & Son, Box 190, Stockton—Low bid for 
access railroad, Travis Air Force Base; by C. of E. 
$3,060,396—Griffith Co., 1060 S. Broadway, Los Angeles— 
Award for grading, P.C.C. paving, and 7 bridges, Golden State 
Freeway betw. 0.6 mi. south of Sign Rt. 7 and 0.4 mi. north 
of north city limits of Los Angeles; by Div. of Hwys. 
$282,067—Griffith Co., 1060 S. Broadway, Los Angeles— 
Award for 2.3 mi. of grading, widening and resurf., WS. 101 
in San Diego betw. Torrey Pines Mesa and Penasquitos 
Creek, San Diego County; by Div. of Hwys. 
$496,000—Haddock Engineers, Ltd., Box 390, Montebello— 
Award for ballistics range facilities, Inyokern; by U.S. Navy. 
$194,590—E. A. Irish, 2944 Gleneden St., Los Angeles—Low 
bid for installation of water system in Del Aire distr., Haw- 
thorne; by Los Angeles County. 

$2,155,000—H. H. Johnson, Inc., 770 G Ave., Chula Vista— 
Award for 158 stucco dwellings, Glenclift Subdivision, San 
Diego; by Hobart Investment Co. 

$339,253— Judson Pacific-Murphy Corp., 4300 Eastshore Hwy., 
Emeryville—Low bid for bridge crossing Klamath River at 
Happy Camp, Klamath Natl. Forest; by BPR. 

$585,164 Edward Keeble, Rt. 4 Box 64, Tully Rd., San Jose 
~ Low bid for 2.3 mi. of grading and surf., Skyline Bivd. betw. 
Edgemar Rd. and Alemany Blvd., Daly City, and installation 
of hwy. lighting, San Mateo County; by Div. of Hwys. 
$7,628,991—Peter Kiewit Sons’ Co., 442 Post St., San Fran- 
cisco, and Parish Bros., Benicia—Award for Monticello Dam; 
by USBR. 

$2,606,538—R. V. Lloyd & Co., Box 391, Coachella—Award 
for earthwork, pipe lines and structures, incl. pumping plants, 
laterals 111.6W and 113.7W and sublaterals, Unit I, Delano- 
Earlimart Irrigation District, Friant-Kern Canal; by USBR. 
$434,265—M & K Corp., Financial Center Bldg., San Fran- 
cisco—Low bid for 34th St. storm water pumping station, 
Oakland; by City. 

$293,210—Macco Corp.-Johnson Western, 14409 S. Para- 
mount Blvd., Paramount—Low bid for extending and restor- 
ing gunite levee facing, San Gabriel River from Pacific Elec- 
tric Ry. to Del Amo St., Long Beach; by Los Angeles County. 
$2,875,900—Robert E. McKee, General Contractor, Inc., 4700 
San Fernando Rd., Los Angeles—Award for general con- 
struction, Units 2-3, main institutional group, Calif. Medical 
Facility, Vacaville; by State. 

$467,224—W. F. Maxwell, 634 S. Western Ave., Los Angeles 
~_Low bid for 0.6 mi. of grading and surf., and widening 3 
bridges, U. S. 99 beg. at north city limits of Bakersfield, Kern 
County; by Div. of Hwys. 

$246,115—M. S. Mecham & Sons, 11125 Garfield Ave., South 
Gate—Award for San Jose Creek realignment at Pacific 
Colony St. Hospital, Spadra, Los Angeles County; by State. 
$213,765—Mercer Fraser Co. & Mercer Fraser Gas Co., Inc., 
2nd and Commercial Sts., Eureka—Low bid for 3.4 mi. of surf., 
U. S. 101 betw. Fields Landing and % mi. south of Eureka, 
Humboldt County; by Div. of Hwys. 

$289,653—Mercer Fraser Co. & Mercer Fraser Gas Co., 2nd 
and Commercial Sts., Eureka—Award for restoring embank- 
ments, base, and surf., slope protection, and repairing 2 timber 
bridges, betw. Arcata and Del Norte County line, Humboldt 
County; by Div. of Hwys. 

$191,798—Metkovich & Bebek, 143 E. 81st St., Los Angeles— 
Tow bid for Fremont trunk sewer, Sunnyvale; by City. 
$303,867—L. Neilson, 815 Rosedale Ave., Lafayette—Award 
for reinf, conc. slab and welded girder bridge across Russian 
River, St. 70 nr. Ukiah, Mendocino County; by Div. of Hwys. 
$352,287—R. J. Noble Co., Box 620, Orange—Award for 3.2 
mi. of grading and surf., Huntington Beach Blvd. betw. Gar- 
field and Smeltzer Aves., Orange County; by Div. of Hwys. 
$377,390—Offco Construction Co., Inc., 2650 Cherry Ave., 
Long Beach—Low bid for Laterals 10 to 16, Goleta Distr. 
System; by USBR. 

$250,217—Oilfields Trucking Co., Box 751, Bakersfield—Low 
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Portable Asphalt Plants 
For City, State, Repairs 
and Small Contract Work 


These 8-10 tons per hour Asphalt Plants econom- 
ically repair almost any pavement. Asphalt, brick, 
concrete, macadam, can be resurfaced or patched. 
Alleys, driveways, sidewalks, industrial plants can 
be paved. 


Produced for immediate hot laying, or for deferred 
cold patching. Match any bituminous surface. 


Mixes at plant, including labor, fuel, and overhead, 
cost about $4 per ton, with $2 aggregate. Average 
160 to 200 sq. yds. 1” thick per hour. A money- 
maker for small contract work. 


Also larger plants, 15 and 30 tons per hour. 


Write for catalog and name of nearest dealer. 


Elkhart 24 White MLE o Co. Indiana 


McKIERNAN-TERRY 


RUGGEDLY-BUILT 


PILE EXTRACTORS 


Provide exceptional pulling power, with the sharp 
energy of blow needed to vibrate and loosen stub- 
bornly set piling. These double-acting extractors 
come in two standard models—heavy and extra 
heavy. Standardized line also contains 11 double- 
acting hammers and § single-acting hammers. Write 
for free Bulletin. 

Also builders of coal and ore bridges, bulk material un- 


loaders, bridge operating mechanisms, hoists and marine 
equipment, and specially designed machinery. 


McKIERNAN-TERRY CORPORATION 
MANUFACTURING ENGINEERS, 16 PARK ROW, NEW YORK 38, N.Y. 
MK-346A 


LIGHT 
and POWER 
PLANTS 


500 to 40,000 WATTS 
AIR AND WATER-COOLED 


Powered by Wisconsin, 
Briggs & Stratton, Chrysler 
and other popular engines. 
Service and parts avail- 
able everywhere. 

KATOlight, a name long and favorably known in 
the small power unit field, is now introduced on the 
West Coast by King-Knight Co. who formany years 
has been a custom builder of engine-generator 


units in the larger sizes. 
de Call or write for Bulletin No. 653. 


KING-KNIGHT 


COMPANY 
atlas AND ELECTRICAL ENGINEERS 
efferson Street « San Francisco 11 « pespacs 62 2700 
KING * KNIGHT ENGINE-GENERATORS from 2 to 600 
PUMPING UNITS—AUTOMATIC CONTROL EQUIPMENT 


@ EMERGENCY POWER 
for power failures 

@ PORTABLE POWER 
for power or light 
anywhere 

@ CONTINUOUS POWER 
where there is no 
power line 
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bid for 7.2 mi. of grading and a reinf. conc. bridge on State 
135 betw. Kansas Ave. and 1 mi. north of Corcoran, Kings 
County; by Div. of Hwys. zl 
$314,998—Penn Construction Co., 3932 Depot St. Baldwin 1 
Park—Low bid for 6-mg. reinf, conc. reservoir, Pasadena; by 
Sunnyside Water Co. 


J. H. Pomeroy & Co., Inc., 333 Montgomery St., Sa Fran-’ 
cisco—Award for construction of an assembly plant to cost 
about $8,600,000, Milpitas; by Ford Motor Co. id 
$416,220—R. M. Price Co., 2285 Pine Crest Dr., Altadena— 
Award for a reinf. conc. bridge and approaches crossing Santa 
Ana River % mi. north of Olive, Orange County; by Div. of 
Hwys. 
$184,059—Sheets Construction Co., 201 E. Victoria St., Gar-| 
dena—Award for 1.6 mi. of widening and asph. cone. paving, 
Lakewood Blvd., betw. Center St. and Gardendale St., Los 
Angeles County; by Div. of Hwys. 

$434,810—Smale & Robinson, Inc., 1033 Avalon Blvd., Wil- 
mington—Low bid for reinf. conc. and timber wharf facilities, 
Port of Los Angeles at Wilmington; by Los Angeles Harbor 
Dept. 

$596,879—Ukropina-Polich-Kral and John R. Ukropina, 201 
E. Las Tunas Dr., San Gabriel—Award for 7 reinf. conc. 
bridges and misc. rd. work, Ben Ali-Roseville Freeway betw. 
Ben Ali in Sacramento County and Placer County line; by 
St. Hwy. Dept. 

Del E. Webb Construction Co., Box 4066, Phoenix, Ariz— 
Award for general contract for construction of $14,000,000 
luxury hotel, Beverly Hills; by Hilton Hotel Corp. 


Colorado 


$169,720—McMillon Construction Co., 3050 S. Huron St., 
Denver—Award for Street Paving District No. 191, Denver; 
by City and County of Denver. 

$138,420—-McMillon Construction Co., 3050 S. Huron St., 
Denver—Award for Street Paving District No. 148, Denver; 
by City and County of Denver. 

$157,750—Northwestern Engineering Co., Box 567, Denver— 
Award for 8.7 mi. of grading and asph. surf., St. 125 betw. 
Cowdrey and Colo-.Wyo. state line; by St. Hwy. Dept. 
$502,247—Western Paving Construction Co., 5105 Washing- 
ton St., Denver—Low bid for strengthening Parking Apron 
No. 1, Lowry Air Force Base; by C. of E. 


Idaho 


$257,240—J. S. Anderson Construction Co., 2124 N. Water- 
works St., Spokane—Award for 5.4 mi. of grading, St. Joe 
River rd., Shoshone County; by BPR. 


$1,299,059—Detweiler & Detweiler, Twin Falls—Award for 
Schedule A, central heating plant and high temperature water " 
distr. system, Mountain Home Air Force Base; by C. of E. 


$148,214Peter Kiewit Sons’ Co., Idaho Falls—Award for 
10.7 mi. of rd.-mixed bitum. surf., Teton Hwy. betw. Lamont 
and Tetonia, Fremont and Teton counties; by St. Dept. of 
Hwys. 

$246,760—Luchich Co., Seattle—Award for Myrtle Creek rd., 
west of Bonners Ferry; by BPR. 

$231,620—McNutt Bros., 3511%4 E. Broadway, Eugene, Ore.— 
Award for 10 mi., Rattle Creek and Bee Top Mt. rds.; by BPR. 
$374,026—Carl E. Nelson, 50 E. 10th, North, Logan, Utah— 
Award for 9.9 mi. of cement stabilized base and plant-mix 
bitum. surf., Yellowstone Park Hwy., bet. Arimo and Downey, 
Bannock County; by St. Dept. of Hwys. 
$413,245—Woodward Construction Co., Box 1046, Rock 
Springs, Wyo.—Award for 4.8 mi. of grading and plant-mixed 
bitum. surf., Fall Creek to Massacre Rocks, Power County; 
by St. Dept. of Hwys. 


Montana 


$271,328—F & S Contracting Co., Box 4, Butte—Award for 
3.7 mi. of grading, gravel surf., road-mix oiling and draining, 
Arlee-Ravalli hwy., Lake County; by St. Hwy. Comm. 
$151,477—Peter Kiewit Sons’ Co., Box 875, Sheridan, Wyo.— 
Low bid for 9 mi., Good Creek Section, Flathead Natl. Forest, 
Flathead County; by BPR. 
$129,391—Albert Lalonde Co., Sidney—Award for 6.8 mi. of 
grading, draining, gravel surf., and road-mix oiling, Glasgow- 
Opheim hwy., Valley County; by St. Hwy. Comm. 
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87,625—J. M..Purcell Construction Co., Kalispell—Award 
+r 10 mi. on Meadow Creek and Hell Roaring Creek rds., 
ncoln County; by BPR. 

9,772—Robertson & Cave, Inc., Great Falls—Award for 
4 mi. of grading and draining, Shelby South hwy., Toole 
county; by St. Hwy. Comm. 

3 291,975—Tirrell & Co., Missoula—Award for Montana For- 
I st Rd. Project Flathead 318-A; by BPR. 

© 225,890—Otis Williams & Co., Kennewick, Wash.—Award 
Fsr 18.4 mi. on Talley Lake-Brush Cr. rd., Lost Creek rd., and 
-ylvia Lake rd., about 20 mi. north of Kalispell, Flathead 
® ounty; by BPR. 

. 


Nevada 

83,152—Gibbons & Reed Co., Box 1113, Salt Lake City— 
'sward for 2.3 mi. of heavy grading and draining, nr. Major’s 
‘tation, White Pine County; by St. Dept. of Hwys. 
'1,046,890—J. H. Pomeroy & Co., 727 W. 7th St., Los Angeles 
} -Award for maintenance hangar, utilities and hangar doors, 
. Jellis Air Force Base, Las Vegas; by C. of E. 


dew Mexico 

97,192—Jack Adams, Box 610, Los Alamos—Award for 

'1 mi. of grading, draining and surf., Roswell-Frazier rd., 

Chaves County; by St. Hwy. Dept. 

9555,467—Armstrong & Armstrong, Box 873, Roswell— 

Bf Award for 2.9 mi. of roadway and a conc. bridge in the city 
£ Roswell, Chaves County; by St. Hwy. Dept. 

'212,930—P. R. Burn, Box 1111, Las Cruces—Award for sew- 

ge treatment plant, Las Cruces; by City. 

'5216,800—Floyd Haake, 111 Lovato Lane, Santa Fe—Low 

hid for sewer gas lines, gravel and hot-mix surf, Walker Air 

force Base, Roswell; by C. of E. 

| 3343,748—Lowdermilk Bros., Box 568, Espanola—Award for 

[).3 mi. of grading and surf., Regina-Coyote rd. Santa Fe 

'Natl. Forest, Rio Arriba County; by BPR. 


Oregon 

$809,953—G. D. Dennis & Sons and G. D. Ranells Construc- 
tion Co., 7355 S.E. Johnson Creek Blvd., Portland—Award for 
1414 mi. of grading, West Fork Smith River Rd., Douglas 
County; by BPR. 

$880, 110—Morrison-Knudsen Co., Inc., 603 Hoge Bldg., Se- 
attle—Award for earthfill dam, Frog Lake forebay project, 
Clackamas County; by Portland General Electric Co. 


$149,000—W. H. Shields Construction Co., 252 Taylor St., 
Eugene—Award for relocation of Market Rd. No. 36, bridge 
trestle, reconstruction of approaches and raising Lowell 
Bridge and grade, and raising County Rd. 36, nr. Lowell, 
Lane County; by C. of E. 

$149,465—J. A. Troxell, 9449 N.E. Lake Washington Blvd., 
Bellevue, Wash.—Award to raise Bear Creek dam 16 ft. and 
to erect control house, Astoria; by City. ; 


$194,685—Umpqua River Navigation Co., Reedsport—Award 
for sewer system and sewage pumping station, Reedsport; by 
City. 


Utah 


$14,750,000—Bechtel Corp., 220 Bush St., San Francisco— 
Award for Unit 3, 100,000-kw. addition to Gadsby steam power 
plant, Salt Lake City; by Utah Power & Light Co. 


$10,000,000—Bechtel Corp., 220 Bush St., San Francisco— 
Award for 60,000/66,000-kw. carbon steam power plant at 
Castle Gate nr. Price; by Utah Power & Light Co. 
$173,343—Miya Bros. Construction Co., Ogden, and K. (es 
Construction Co., Salt Lake City—Award for 3.1 mi. of grad- 
ing, draining and gravel surf., Provo River-Haydens Fork rd., 
Wasatch Natl. Forest, Summit County; by BPR. 

$175,000 (approx.)—Morrison-Knudsen Co., Inc., Box 120, 
Salt Lake City—Award for grading for a new track yard and 
facilities project at Ogden; by Ogden Union Railway Depot 
Co. 

$299,142Jack B. Parson Construction Co., Smithfield— 


Paved Areas made 
smooth, colorful, 
resilient with 


WALK TOP 


Factory-compounded in 

fast colors—Black, Red, or 

Green—Economical—Easy 
to Apply—Long-Lasting 


Walk-Top—applied cold— 
offers an economical, yet 
profitable seal for all sur- 
faced areas. In all parts of 
the country, Paving Con- 
tractors and ‘‘Hot-Plant’’ 
operators stock Walk-Top 
to supply the current de- 
mand for smooth, colorful 


ent and weatherproof. 
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COMPANY 


Green Walk-Top surrounds the Statue of Liberty 
on Bedloe's Island, New York 


Home-owners are proud of their neat, 
distinctive “Walk-Top sealed" driveways 


FOR PLAY AREAS—From coast to coast, Walk-Top is standard for sealing school 
yards and other play areas. (San Francisco sealed over 2,000,000 sq. ft. last year!) 
WALKS AND PARKING AREAS—Walk-Top is used extensively to provide a 
smooth, fast-draining and void-filling seal. 
FOR DRIVEWAYS—For a clean, enduring and colorful seal, apply Walk-Top 
cold over the old pavement with brush or squeegee. 

Walk-Top is available through Dealers and Contractor-Distributors. 


Write for free illustrated booklets, A-16 and B-20. 


seal that is grit-free, resili- AMERICAN Oakland 1, California, 4525 San Leandro St... 
: ; Bitwewils Ss. Asphalt Portland 7, Oregon, 5501 N.W. Front Ave. 


Inglewood, California, 1401 W. Florence Ave. 
Seattle, Washington, Richmond Beach 
Tucson, Arizona, 600 West Simpson St. 


200 BUSH STREET, SAN FRANCISCO 4, CALIFORNIA Offices in Principal Cities 
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The COMET Clipper cuts 
43,” deep, 19” wide. Rips 
material to 29” wide. Has 
2, 3 or 5 hp motor. For 
residential or commercial 
work. Price: $529.00* 


MORE PROFIT= LESS TIME LOST! 


Hundreds of Western made COMET saws have been 
in continuous service for eight to ten years without 
ever having been in the shop for any major repair 
work! That’s because COMET saws are designed 
to take hard wear and remain accurate and fast. 
Permanently lubricated, fully enclosed, ball- 
bearing rollers carry the arm. All parts are extra 
heavy. Exposed surfaces are chrome or cadmium 
plated or enameled to protect against corrosion. 


Pick the COMET Saw for YOUR Job! 


There are four COMET construction saws —the 
Junior, Clipper, Senior, and Timber Cutter. These 
range from 1 hp to 10 hp with blades from 8” to 44”. 
All have full-rated horsepower for continuous 
operation at designed capacity. All are protected 
against overload—all are sturdy and accurate. 
Residential, commercial, tract, or heavy construc- 
tion — there’s a COMET Saw for every job! 


COMET 
Radial Arm 


Makes your electric 
handsaw a radial saw 
in less than a minute! 

Price: $160.00* 


There are COMET Saws for cutting 
metal, brick, tile, pipe insulation, 
etc. Write for specifications. Be sure and give your requirements. 


FOR FREE LITERATURE, WRITE DEPT. Cl. 


(For local dealer, see your 
classified phone book under “'Saws’’) 


CONSOLIDATED 


MACHINERY & SUPPLY CO., LTD. 
2031 Santa Fe Avenue, Los Angeles 21, Calif. 
6036 *Prices quoted are for basic unit, FOB, Los Angeles. 
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Award for 5.2 mi. of 3-in. plant-mixed bitum. surf. and a 27m ; 
ft. cone. span, U. S. 191, Malad River to 2% mi. no. 
Plymouth, Box Elder County; by St. Rd. Comm. 


$131,318—Reed & Jensen, 1057 S. 4th West, Salt Lake City- 
Low bid for 1.7 mi. of 3-in. road-mixed bitum. surf., U. S.9 
Washington County; by St. Rd. Comm. 


$205,936—Vernal Sand & Gravel Co., Vernal—Award f 
7.6 mi. of 2-in. road-mixed bitum. surf., Sand Wash revision) 
and Fort Duchesne to Randlett, Uintah County; by St. Rdjy 
Comm. 

$177,003—Whiting & Haymond, 250 W. 2nd, North, Spring=} 
ville—Award for 6.5 mi. of 2%4-in. road-mixed bitum. su 
Salina Canyon Forest boundary east to tunnel, Sevier Count 
by St. Rd. Comm. 


$513,751—L. A. Young Construction Co., Salt Lake City- 

Award for 8 mi. of 3-in. plant-mixed bitum. surf. and a 6414-ft. 
conc. bridge, Vermillion-Salina hwy., Sevier County; by St. 
Rd. Comm. 


$247,656—Young & Smith Construction Co., 306 Beason Bldg. i 
Salt Lake City—Award for 2% mi. of 2t4-in. road- mixed 
bitum. surf., Haw’s Corner to Deweyville, Box Elder County 
by St. Rd. Comm. 


Washington 


$964,155 —Bumstead-Woolford Co., 1411 4th Ave. Bldg., Se- i 
attle—Low bid for addition to power plant bldg., Hanford | 
area; by AEC. ae 


$2,249,965—Cherf Bros., Ephrata, Sandkay Construction Col 
and J. A. Jones Construction Co.—Low bid for apron paving, | 
warm-up pad and utilities, Larson Air Force Base; by C. of E. 


$187,041—Clifton & Applegate, Yardley—Award for Marston} 
Bridge and approaches, Yakima County; by St. Hwy. Comm 


$191,940-—-General Construction Co., 3840 Iowa Ave., Seattle— 
Award for Schedule B, storm sewer outfalls, Admiral Way, 
Seattle; by City. { 


$184,733—F. R. Hewett & Co., Box 46, Parkwater—Award for 
21.5 mi. of light bitum. surf. and seal treatment, P.S.H. No. 16, | 
Loup Loup. Branch-Beaver Creek vicinity and Carlson to 
Winthrop, Okanogan County; by St. Hwy. Comm. 


$310,662—Herman Kathman, 12054 23rd Ave., Seattle— 
Award for 3.1 mi., grading, bitum. surf., and double reinf. 
conc. box culvert, Ault Field north, Island County; by St. 
Hwy. Comm. 


$268,424—Natt McDougall Co., 824 Pittock Block, Portland— 
Award for 0.6 mi. of grading and drainage structures, P.S.H. 
No. 1, Vancouver Freeway-6th St. to 18th St., Unit 1, Clark 
County; by St. Hwy. Comm. 


$223,397—Northwest Construction Co., 3950 6th Ave. N.W., 
Seattle—Award for 3.9 mi. of grading, draining and cement 
cone, paving, Avondale Rd. (county rd.), King County; by, 
St. Hwy. Comm. 


$369,825—Scheumann & Johnson, 1001 Lloyd Bldg., Seattle— | 
Award for sewage pumping plant at 63rd Ave. SW and W. 
Spokane St., Seattle; by City. 


$281,464—Smith Bros. General Contractors, Inc., Box 96, 
Vancouver—Award for 1.8 mi. of grading and asph. conc. 
paving, Stauffels Bridge approaches on P.S.H. No. 12, Pacific 
County; by St. Hwy. Comm. 


$166,726—Washington Asphalt Co., 309 W. 39th St., Seattle 
—Award for 10.9 mi. of grading and asph. conc. paving, P.S.H. 
No. 2, Issaquah to North Bend, King County; by St. Hwy. 
Comm. 


$1,278,395—Woodworth & Co., Inc., 1200 East D St., Tacoma 
—Award for 3.9 mi. of grading, draining, asph. conc. paving, 
and conc. bridges, P.S.H. No. 1, North Fort Lewis to Scott 
Rd., Pierce County; by St. Hwy. Comm. 


Wyoming 

$104,933—Asbell Bros. Construction Co., Riverton—Award 
for 6.4 mi. of grading, draining, and base course surf., Lucerne 
to Black Mt. rd., Hot Springs County; by St. Hwy. Dept. 
$106,062—Read Construction Co., 706 W. 19th St., Cheyenne 
—Award for 1 mi. of grading, draining, quintuple M.P.C.M. 
pipe arch culvert, and surf., South Cheyenne, Laramie County; 
by St. Hwy. Dept. 

$230,009—Leon White, Weston—Award for 7.8 mi. of grad- 
ing, draining, base course surf., and 10 reinf. conc. culverts, 
Gillette to Broadus rd., Campbell County; by St. Hwy. Dept. 
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NIT BID PRICES 


Selected abstracts for Western projects 


Streets and Highways 


One mile of grading on the Bayshore Freeway 


$ 856,704 — Fredrickson & Watson Construc- 
. 868,827 tion Co. and M & K Corp. .........- $1,068,292 
. 889,832 — Piombo Construction Co. and 
._ 933,666 Parish Bros.) ccecc--oeeeee- cee _ 1,099,057 
1,012,437 — Gordon Ball and San Ram 
Macco Corp. and Morrison- Valley Land Co. .... ... 1,154,334 
Knudsen Co., Inc. ......-.-+..---.------ 1,062,364 ==) 11C. Smith Cou ~ 1,295,794 


q@) (2) (3) (4) (5) (6) 
600 cu. yd. roadway excay. 1.00 1.70 51 1.00 1.50 .80 
250 cu. yd. struct. excav. -... 6.00 3.20 2.42 4.50 12.00 6.00 
460 cu. yd. ditch and channel 3.00 3.00 -96 AS} 2.50 4.00 


79 78 -90 96 -998 


40,000 cu. yd imported berrow - see .87 : E 
E _ $25,000 $70,000 $100,000 $60,000 $72,000 $100,000 


Lump sum, haul road bridge ....... 


‘Lump sum, dev. wat. sup. and furn. wat. equiz 900.00 $35,000 $22,200 $7,800 $10,000 $4,800 
4,200 M. gal. applying water -.. 1.00 1.80 1.45 1.00 2.50 1.90 
hrs. idle time ......---- ees 3.00 30.00 110.00 42.40 28.00 10.00 

sq. ft. plant-mixed ditch lining es 45 So) 46 25) 1.00 -20 

5 lin. ft. plant-mixed dikes ae 1.60 1.25 85 2.00 1.00 1.40 

8 cu. yd. Cl. “A” port. cem. conc. (structs.) 75.00 80.00 97.00 170.00 144.00 160.00 

lin. ft. metal plate guard railing -. es 3.50 3.50 3.80 4.00 6.00 5.00 

0.5 mi. new property fence _. $2,000 $2,000 $2,160 $2,300 $3,000 $2,500 

64 lin. ft. 18-in. corru. metal pipe (16 ga.)-... 3.90 4.80 4.00 3.00 4.00 4.00 

182 lin. ft. 30-in. corru. metal pipe (14 ga.).... 8.00 8.00 8.05 6.00 8.00 8.00 


8.9 mi. of grading, rolling and asphaltic concrete surfacing 


Washington—Clallam and Jefferson counties—State. J. D. Shotwell Co., Tacoma, was awarded a 
‘contract by the State Highway Commission on the basis of a low bid of $283,771 for grading, rolling, 
‘and asphaltic concrete surfacing on 8.9 miles of P.S.H. No. 9, Bogachiel River to Hoh River. Unit bids 


-were as follows: 


& J. D. Shotwell Co....... 
2) Western Asphalt Co. .... 


.---$302,010 
) Bocek Bros. -............ ..-. 309,009 


qd) (2) (3) (4) 
500.00 600.00 750.00 $1,000 
500.00 600.00 750.00 $1,000 

75 $80: 1,00" 6.150 

2.00 4.00 2,00 5.00 

4.00 10.00 4.00 5.00 

50.00 60.00 60.00 55.00 


$283,771 (3) D-H Paving Co. ..... 
290,854 (4 


0.4 acre clearing -... 
0.4 acre grubbing -. 
2,450 cu. yd. common excav. incl. haul ... 
0 cu. yd. comnion trench excav. incl. 

19 cu. yd. struct. excav. -......-..--: 
104 days pneumatic tired roller -.. 
52 days smooth-wheeled power roller 60.00 60.00 60.00 60.00 
470 2 stas. (100-ft.) finishing roadway ... 10.00 10.00 10.00 12.00 
15430 M. gal. water <2 eee i 1.00 3.00 3.50 4.00 
2,560 ton selected roadway borrow .. se 1.00 1.25 1.10 1.25 
3,960 ton cr. stone surf. top crse. in place from stkpl. .. 1.00 1.25 1.35 1.20 


TYPE I-1 ASPHALTIC CONCRETE PAVEMENT 
580 ton muck sand in stockpile -..... oe 1.50 1.00 1.00 1.50 
11,280 ton Class C wearing course - 
14,280 ton Class L leveling course .... 


CEMENT TREATED BASE 
108 ton asphalt cement MC-3 curing seal in place 
1,070 cu. yd. new fine mineral aggre. in pl. from stkpl. - 
8.91 mi, mixing cement treated base - 
7,460 bbl. portland cement 
49,050 ton mineral aggre. fo 


OTHER ITEMS 


8 lin. ft. pl. corr. met. culv. pipe #16 ga. 18-in, diam. ... 
368 only reinf. conc. spot posts 


Concrete box culvert 


Idaho—Twin Falls County—State. Neilson-Smith Construction Co., Twin Falls, submitted a low 
bid of $9,624 before the Department of Highways for construction of a concrete box culvert on U. S. 30 
about 3 miles west of Buhl. Unit bids were as follows: 


(1) Neilson-Smith Construction Co..........- $9,624 (2) Ben F. Walton .....--.----.--------eeee $10,976 
Q) (2) 

400 cu. yd. uncl. excay. (channel change) .... x 1.00 2.00 
100 cu. yd. excay. for structures -... 6.00 4.50 
100 cu. yd. mechanical tamping 3.00 2.50 
65 cu. yd. concrete Class “A” 75.00 78.00 
8,300 Ib. metal reinforcement ...... 15 16 
52 lin. ft. salv. 58-in. x 36-in. arch type CMP .- 2.00 1.50 


Lump sum, detour 


Continued on page 132 
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just nail em in... 
pour your concrete 


AND FORGET ABOUT SEEPAGE 


witt LABYRINTH 
WATERSTOPS 


@ Concrete shrinkage can't cause leakage 
between pours when you're protected by ribbed 
and groved polyvinyl plastic Labyrinth Water- 
stops in the joints. 

Economical? You bet . . . No special 
forms, no metal fins to bend or tear... - no 
maintenance cost, AND... 


INSTALLATION COST IS VIRTUALLY ZERO! 


FOUR RIB 
LABYRINTH 
WATERSTOP IN 
VERTICA 
CONSTRUCTION 
JOINT 


FOUR RIB LABYRINTH 
SHOWN IN FLOOR SLAB 


COMPLETED JOINT 


WATER SEALS, inc. 
9 SOUTH CLINTON STREET 
CHICAGO 6, ILLINOIS 


For Further Information and Sample—Clip the Coupon! 
Patent applied for 


WATER SEALS, INC., 
9 South Clinton St., Chicago 6, Illinois 


Send full information and sample. 
Name 
Company 


Address ————_—_———___——————___ 


City—____Zone. State. 
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FOLSOM FAULT 


. Continued from page 64 


It was, of course, desirable to avoid 
removal of mass concrete in Block 23 
when correcting the fault condition. 
Therefore, it was determined to ex- 
tend the exploratory drifts beneath 
that block to such width and length 
as seemed necessary to remove all 
possible fault material. The drifts and 
their access shafts were then plugged 
with concrete. 

Inasmuch as later excavation be- 
neath the location of Block 22 (al- 
ready described) would cause the ex- 
isting drifts and shafts in that area to 
be daylighted, bulkheads were in- 
stalled in the drifts at the plane of the 
joint between Blocks 22 and 23. These 
bulkheads restricted the flow of con- 
crete, retaining all of it under Block 
23. It was not possible to do a proper 
job of concreting through only the 
two access shafts upstream and down- 
stream from Block 23. Therefore, 
three 8-in. holes were churn-drilled 
down through Block 23 above the 
drifts and five similar holes sunk in 
the rock along the joint between 
Blocks 22 and 23. Hoppers were 
placed successively over these drill 
holes and the concrete introduced 
through them. In order to restrict the 
flow of concrete along the drifts be- 
low, intermediate bulkheads were 
built in the drifts so that, in effect, a 
single compartment would receive 
concrete through any one drill hole. 

Concrete for this work was a 6-sack 
mix having a 6-in. slump and con- 
taining rock of 1%4-in. maximum size. 
A total of 1,700 cu. yd. was used. The 
results of this activity were excellent 
so far as can be determined by obser- 
vation of concrete later exposed dur- 
ing the excavation below Block 22. 

Investigation and correction of the 
fault condition was carried out under 
the general direction of two recent 
project engineers for the Corps of 
Engineers on the Folsom work, R. B. 
Jenkinson and C. F. Beatie. Direct 
supervision for the Corps of Engi- 
neers was exercised by S. D. Burks, 
field engineer for concrete dam con- 
struction, and Mike Oreno, chief in- 
spector. Geologic investigations were 
headed by Russell Roddy, project 
geologist. 

The prime contractor on Folsom 
Dam is a joint venture of Merritt- 
Chapman Scott Corp. and The Savin 
Construction Corp. D. E. Stinson is 
project manager. The contractors’ 
field forces on the fault work were 
headed by Fred Earp. 


U. S. 87 is “Henry Ford” 


HENRY FORD will be honored by 
having America’s longest highway, 
U. S. Highway 87 which runs from 
Alaska through Mexico, named after 
him. This was decided at a Colorado 
Springs, Colo., meeting of the Inter- 
national 87 Highway Association. 
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UNIT BID PRICES. 


Grading and PCC paving on cement-treated subgrade 


California—Fresno County—State. Thomas Construction Co., Fresno, was awarded a contract by # 
California Division of Highways on the basis of a low bid of $168, 996 for 0.7 mi. of grading and P 
paving on cement-treated subgrade between Cherry Ave. and Santa Clara St. in the city of Fresa 


Unit bids submitted were as follows: 


(1) Thomas Construction Co... 
(2) Gene Richards, Inc. 
(3) M.J.B. Construction Co. ..... 


470 cu. yd. removing concrete 
Lump sum, clearing and grubbing -. 
18,000 cu. yd. roadway excav. .... 

2,100 cu. yd. structure excav. .. 
30 cu. yd. ditch and channel excav. .. 
17,500 sq. yd. compacting original groun 
60,000 sta. yd. overhaul : 
Lump sum, dev. wat. sup. and furn. wat. equip. 
1,400 M. gal. applying water ..... 
sta. finishing roadway .... 
sq. yd. mixing and compacting ) 
sq. yd. mixing and compacting CG TB. ) 
bbl. P.C. (C.T.S. & C.T.B.) 


38 


50 lin. 


4,90 


80 lin. ft. 12-in. R.C.P. 


ton 
ton 
ton 
ton 


cu. 
ea. 
cu. 
Ib. 
Ib. 


lin. 


60 lin. 
6 lin, 


lin. 
lin. 


lin. 


lin. 
ton 


lin. 


7 ea. 


ft. raised traffic bars 


yd. Class “‘A”’ P.C.C. Morgen S 
bar reinforcing steel . 
miscl. iron and steel . 
_ yd. Class “A” P.C.C. (curbs) 
. curb dowels 
. right-of-way monuments 
. center line monuments 
. culy, markers, monu. markers and guide posts. 
. horizontal reflector unit .... 


. ft, relaying salv. cone. pipe . 
. ft. 2%4-in. galv. steel pipe 
. ft. 3-in. galv. steel pipe 
. ft. rem. and salv. nozzle lines . 
. ft. rem. and salv. supply lines 


$168,996 
.. 172,946 
189,635 


(C. 


asphaltic emulsion (curing seal and sl. ct.) 
lig. asph. SC-2 (prime coat) 
mineral aggregate (P.M. me 
paving asphalt (P.M.S.) . 


yd. Class “B” P.C.C. (pavement and base) 
pavement tie bolt assemblies 


ft. chain link fence 


ft. 15-in. R.C. Pe 
ft. 36-in. R.C.P. 
ft. 24x654-in. part ‘circle C.M.P. (8 ga.) . 
ft. 12-in. non-reinforced concrete pipe .. 
ft. 18-in. non-reinforced concrete pipe -. 
ft. 8-in. perforated metal pipe (16 ga.) 
filter material 


. ft. salv. exist. conc. pipe 


ft. relaying salv. cin biye lines . 
timber barricades .......:........-..-.. 


Bridge 


Washington—Snohomish County—State. John E. Alexander, Vashon, was awarded a contract by the 
State Highway Commission on the basis of a low bid of $113,676 for construction of the U. S. Army 
railroad undercrossing and approaches on .263 miles of P.S.H. No. 1 in Snohomish County. Unit bids 


U. S. Army railroad undercrossing and approaches 


submitted were as follows: 


(1) John E. Alexander ... 


$113,676 


. CONTINUED 


(4) Gordon Ball and San Ramon Valley 
Land Co, 


(5) Joe Lundberg Construction Co _...... $153,446 


Q@) (2) (3) 
4.00 6.00 6.0! 
$9,605 $13,182 $9,140 

-58 48 70 
2.00 2.45 2.50 
2.00 5.00 1.50 

+05 -04 . 

005 -02 -01 

$2,550 $4,300 $10,000 

-50 1.25 1,5 

20.00 15.00 20.00 

-32 -30 : 

25 30 “ 
5.00 4.80 4.50 

55.00 55.00 50.00 
70.00 50.00 35.00 
5.50 6.00 7.00 
29.00 24.00 7.00 
3.00 2.50 2.00 
16.60 16.50 17.20 
75 -60 -60 
80.00 68.00 70.00 
16 14 -20 
35 -22 . 
38.00 35.00 50.00 
-50 1.00 1.00 
8.00 7.00 6.00 
25.00 5.00 20.00 
7.00 5.50 5.00 
10.00 10.00 10.00 
1.60 1,44 2.00 
2.90 4.05 1.90 
3.40 4.35 2.55 
15.00 10.05 9.00 
4.00 3.20 4. 
1.65 3.35. qe 
2.50 3.91 Ae 
3.00 3.00 2. 
7.00 10.00 6. 
10.00 10.00 410. 
2.00 1.50 a 
1.50 2.50 1.00 
2.30 3.00 1.50 
2.40 3.25 1.50 

25 75 ; 
1.25 -60 : 
1.35 1.25 1.00 

40.00 55.00 980.00 


(2) Thomas Scalzo Co. - 130,297 — David Nygren............... . 156,726 

(3) N. Fiorito Co. - WAST 82g — Lewis Elterich Co. 158,480 
(4) A. W. Stevens Contra apeeeene 141,158 

(1) (2) (3) (4) (5) 

8.26 acres clearing 300.00 400.00 325.00 350.00 800.00 

7.21 acres grutbing ... 300.00 400.00 325.00 200.00 800.00 

0.13 acres roadside cleanup . 500.00 400.00 500.00 100.00 $1,000 

49,680 cu. yd. common excav., incl. haul of 600 ft. a .27 a) -28 .40 55, 

70 cu. yd. common trench excay., incl. haul of 600 ft..... 1.00 2.00 3.00 1,00 3.00 

20,290 cu. yd. stas. overhaul 01 01 .02 .02 .03 

14.5 M. cu. yd. stas. overhaul 4.00 4.00 6.00 4.00 6.00 

1,700 cu. yd. channel change excav., incl. haul . Z05. 1.00 .90 .70 1.10 

14,880 cu. yd. excav. of unsuitable matl., incl. haul 790) 1.00 -65 85 .90 

750 cu. yd. structure excav. ...... 1.50 3.00 2.50 2.50 3.50 

5 Aine str ooth-wheeled po 70.00 80.00 60.00 50.00 60.00 

14 days tamping roller ..... 50.00 50.00 55.00 60.00 60.00 

6 days pneumatic-tired ro 60.00 50.00 55.00 45.00 60.00 

19 days mechanical tamper .... 40.00 50.00 40.00 50.00 60.00 

1,680 lin. ft. slope treatment Clas: 10 15 wL5' 15: -20 

13.9 stas. (100-ft.) finishing roadway 12.00 12.00 15.00 14.00 25.00 

60 M. gals. water 3.00 3.00 3.00 2.50 3.50 

310 cu. yd. gravel bac for foundatio: 6.00 8.00 3.50 6.25 6.00 

20 cu. yd. gravel backfill for drains .... 5.00 10.00 7.00: 3.00 6.00 

129 cu. yd.. concrete, Class A .. 50.00 60.50 60.00 3.00 58.00 

25,600 lb. steel reinforcing bars .... cla -105 -115 125 «12 

300 lin. ft. conc. or V.C. drain pip = 3 75 .80 75 1.25 1.25 

190 lin. ft. plain conc. or V.C: sewer pipe 6-in. diam. osaces 1.00 1.25 1.25 1.25 1.75 


Continued on page 134 
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the Place 


CHOUTEAU 
OKLAHOMA 


“CENTURY” 


ASBESTOS-CEMENT 


A LL over America, economy and efficiency- 


: minded officials are choosing ““Century” 
"isbestos-Cement Pipe for water mains. Here 
‘re some excellent reasons: 


*Century’”’ Asbestos-Cement Pipe is made 
rom two practically indestructible materials, 
“sbestos fiber and portland cement. It cannot 
"ust and is highly resistant to soil corrosion. 
at contributes to long life. 


*Century” Asbestos-Cement Pipe is strong, 
‘ight in weight, easy to handle and lay. That 
sontributes to economical installation. 


‘The “‘Century’’ Simplex Coupling is readily 
“ssembled and provides an immediate and per- 
manently tight joint. Another economy factor. 


*Century’” Asbestos-Cement Pipe cannot 
Puberculate and the smooth inner surface is 
assurance that a full flow of water will con- 
“inue for years to come. That contributes to 
“fiiciency and economy. 


i> 


t all these advantages together and you see 
why so many towns now get their water through 
“Century”? asbestos-cement pressure pipe. 


FREE BOOKLET —‘‘Mains Without Maintenance’’ 
és filled with data valuable to anyone interested 
in water main pipes. Write for your copy today! 


EASBEY & MATTISON 


SOMPANY © AMBLER e PENNSYLVANIA 


Nature made asbestos... 
Keasbey & Mattison has made it 
serve mankind since 1873 


“Century” pipe installation from Grand River Dam to the City of Chouteau, Oklahoma. 
Engineers: Hoil Engineering Corp., Contractors: Eagle Construction Co., both of Tulsa. 
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Big Saving On Rock 
Crushing Job! 


“Best Wire Rope Service 
...on 33 Draglines”’ 


Says Superintendent of a Florida 
Rock Crushing Company. 


(Name on Request) 


This construction company 
learned, by actual in-use tests on 
33 draglines in their plants, that 
Tuffy’s extra flexibility, extra 
abrasive resistance and extra 
toughness helped cut dragline 
costs 40%! On their first test, 
Tuffy went 26 shifts against 19 
shifts for another make... on 
the second test, Tuffy lasted 19 
shifts, the other rope only 9! 
See for yourself how Tuffy 
Draglines can move more ma- 
terial for longer periods for you! 


Mail Coupon for 
FREE Dragline Folder 


'UNION WIRE ROPE CORP.| 
| Specialists in Wire Rope and | 
I Braided Wire Fabric 

12146 Manchester Ave., Kansas City 3, Mo. 


Please send FREE 
Tuffy Draglines. 


illustrated folder on 


Sip yemeses Ss eae Ties 


Addresst. = SS eee 


| 
i 
| Firm (Names 22 2. ee 
| 
| 
| 
I 


| City > = Zone= State 
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UNIT BID PRICES... 


CONTINUED 


lin, ft. bit. coat. cor. met. culv. pipe, 16 ga., 8-in. 
diam., type 2 
ft. std. reinf. conc. culv. pipe, 12-in. diam. os 
ft. std. reinf. conc. culy. pipe, 18-in. diam. ........ 


ft. cast iron water pipe with mech. jts. (150 cl. ) 


lin. 
lin. 
lin. 


lin. 
1 only special manhole .. 
2 only concrete inlets .... 
1 only iron body gate valve 
7 only reinf. conc. right-of-way markers 
7 cu. yd. hand placed riprap -....-..--.-.2--.-.- 
1,105 lin. ft. barbed wire fence complete in place . 
Lump sum, reconstructing bldg. No 6 
Lump sum, removing bldg. No. T-403 


STEEL GIRDER RAILROAD UNDERCROSSING 


635 cu. yd. structure excav. ... 4.00 4.00 8.00 5.50 4.5 
345 cu. yd. concrete Class B . 40.00 40.00 47.00 5200 57.00 
51,000 lb. steel reinforcing bars .. rails Aleit -115 -125 lly 
120,000 Ib. structural carbon steel .. .16 16 -16 ary 135 
6.1 M.B.M. timber and lumber 200.00 200.00 300.00 255.00 320.06) 
1.3 M.B.M. timber and lumber (salts treated) . 200.00 200.00 300.00 255.00 330.00 
2,900 lin. ft. furnishing precast conc. piling 4.50 4.50 4.00 4.25 4.00 
114 only, driv. precast conc. piles first 10-ft. penetration 50.00 50.00 75.00 80.00 60.00 
1,700 lin. ft. driv. precast conc. piles beyond 10-ft. penetra. ea US) a5 25 125 
only, furn. and driving precast conc. test piles... .. 750.00 750.00 $1,000 $1,500 970.00 
104 lin. ft. galvanized steel deck covering “ 5.00 2.5 .90 


0 
Lump sum, removing portions of exist. struct. ..... $6,000 $6,500 


Oregon Highway Dept.’s first prestressed concrete highway bridge | 


Oregon—Gilliam County—State. Hamilton & Thoms, Eugene, was awarded a contract by the State}! 
Highway Department on the basis of a low bid of $151,435 for construction of a prestressed concrete}| 
bridge crossing Willow Creek on the Columbia River Highway. This i is. the first use of prestressed con-|| 
crete in this department’s highway bridge work. The structure, which is designed for H20-S16 loading 
with a 30-ft. roadway, consists of three 98-ft. simple spans with five girders in each span. The space 
between girders is filled in to complete the deck and the structure will be prestressed transversely. Unit} 


bids submitted were as follows: 


(A) Ebamilton dz invoms = ca eee ere $151,435 (3) R. H. Jones 
(2) Parker-Johnson Co. and Marshall (4) General Construction Co 
‘Constructions @o! 7.2 tae ee. 154,229 (5) J. A. Terteling & Sons 
(i) (2) (3) (4) 

All required, shoring, cribbing, etc. - ... $25,000 $30,000 $15,000 $10,000 
1,100 cu. yd. structural excav. ....... 3 5.00 10.00 15.00 5.50 
10 cu. yd. excay. below elevations shn. 10.00 20.00 25.00 15.00 
750 cu. yd. rock riprap ..........:--.. 2.50 2.50 3.00 5.00 
480 cu. yd. Class “A”’ concrete . 70.00 60.00 78.00 80.00 
530 cu. yd. Class “A-A” concrete 80.00 63.00 96.00 100.00 


108,000 Ib. metal reinforcement .... 
All required, prestressing reinforce 


Three timber bridges in Montana 


Montana—Fergus County—State. 


12 15 115 «125 135) 
$30, 000 $32, 764 $30, 566 $47,000 $36, 500 


_...$165,706 
"171,850 
- 190,628) 


(5) 


Walter Macklin & Son, Billings, received an award for construc- 


tion of two 38-ft. and one 57-ft. timber bridges on the Hilger-Winifred highway on the basis of a low 
bid of $19,815 submitted before the State Highway Commission. Unit prices were as follows : 


(1) Walter Macklin & Son 


(5) W. P. Roscoe Co. .....:...... 
(2) Schye & Sullivan 


(6) Walling Construction Co.. 


$19,815 
-. 19,978 
1 


(6) 
350.00 
325.00 


$3,035) 
2 ae 


j 


80.00, 


90.00 


100.00 


(3) Paul Lee & Virgil Ward = 24-013) — Montana Engineering Construction 
(4) Cop Construction Co, ....... .. 21,805 COG 5 Senne ats) cree ee 26,959 

(2) (3) (4) (5) 

fs 276.00 280.00 305.00 320.00 

3.116 M.B.M. untreated timber 300.00 276.00 280.00 280.00 310.00 

19 ea. 20-ft. treated timber piles 60.00 65.00 65.00 50.00 55.00 

8 ea. 25-ft. treated timber piles 65.00 °* 75,00" 75:00 62.50. 72.00 

39 ea. 30-ft. treated timber piles... 70.00 80.00 85.00 75.00 78.00 

Lump sum, removal of existing struct. and maintain 
bra Eile <n See eee aan eee 300.00 175.00 800.00 $1,100 $1,100 


Bridge trestle and raising bridge 


500.00 


Orgone one Point Project—C. of E. F. H. McEwen, Eugene, submitted a low bid of $136,352 
before the Corps of Engineers for relocation of Market Road No. 36, construction of a bridge trestle, 
reconstruction of bridge approaches and raising Lowell Bridge, and grade raise County Road No. 360. 


Location is near Lowell in the Dexter Dam area. Unit bids submitted were as follows: 


All these bids were rejected because they were more than 25% greater than government estimate. 


(1) F. H. McEwen 
(2) Genel Construction Co.. 
(3) A. H. Saxton & Son 


----$136,352 
176,340 
- 186,160 


(4) C. J. Montag & Sons 


PART A (1) (2) (3) 

4,000 cu. yd. roadway excavation .... 1.00 1.10 .90 
10,000 cu. yd. borrow excavation ae 395) 1.10 1.50 
3,600 cu. yd. base course, in place .. 2.50 2.75 2.50 
1,200 cu. yd. crushed stone leveling « course. in place 2.50 3.30 2225) 
100 M. gal. sprinkling -..002.20ee eee 3.00 3,00 4.00 
500 cu. yd. hase course, in stockpile ..... 3.00 3.25 2.60 
2,700 cu. yd. crushed stone leveling course, in stockpile. 3.00 3.25 2.70 
1,000 cu. yd. 1%4-in, - 34-in. mineral aggregate, in stkpl 325 3.50 2.70 
450 cu. yd. %4- -in. - %-in, mineral aggregate, in stkpl.. 3125 3.50 2.70 
450 cu. yd. %-i -in. - 4-in. mineral aggregate, in stkpl.. SED 3.50 2.70 
450 cu. yd. %-in. - No. 10 mineral aggregate, in stkpl 3.25 3.50 2.70 
3,600 lin. ft. metal guard rail, im place 2. tec-seceeecceeeeeeeecesseee 3.50 4.00 3.40 


(5) Contracting officer’s estimate... 


$192,355 


108,209 
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UNIT BID PRICES... continveo 


cA PART B qd) (2) (3) (4) (5) 
9000 lin. ft. stockpile fencing, in place -. hss .50 -80 2.00 45 
000 lin. ft. piling, timber, treated .... 3.15 2.55 3.50 2.50 2.50 
_ 50 cu. yd. concrete, in place -.. 90.00 80.00 80.00 70.00 55.00 
»700 Ib. steel, reinforcement .. a5: 15 15 eS 15 
150 M.B.M. timber, in place 245.00 300.00 360.00 500.00 240.00 
40 ea. pile shoe, in place ... 7.00 5.00 12.00 25.00 4.60 
| mp sum, raising timber truss sp $24,730 $50,000 $50,000 $32,000 $16,300 
mp sum, removal of existing struc - $2,650 $4,000 $4,500 $6,000 $3,150 
200 cu. yd. excav. for footings 6.00 10.00 15.00 2.00 2.30 


tu 


Ten steel and concrete bridges on treated timber piles 


WCalifornia—San Diego—City. M. H. Golden Construction Co., San Diego, submitted a low bid of 
1,008,648 before the San Diego City Council for construction of Wabash Blvd. Section “B” (10) 
idges. Unit bids submitted were as follows: 


, M. H. Golden Construction Co....$1,008,648 (3) W. F. Maxwell .00.cces-sseeeeenn $1,077,845 
) Charles MacClosky Co. ......--...----.-- 1,042,858 


} QQ) (2) (3) 
M. gals. water 3.00 5.00 2.50 
cu. yd. excay., structure _. 3.00 7.50 3.40 
lin. ft. 18-in. x 18-in. R.C. precast piles, furnish 4.80 3.60 7.60 
lin. ft. 18-1n. x 18-in. R.C. precast piles in place 1.90 3.00 4.50 
lin. ft. timber piles (untreated) - 1.40 1.10 1.13 
lin. ft. timber piles (treated) -.. 2.25 2.50 2.50 
ea. timber piles (drive) 42.00 40.00 47.00 
cu. yd. PCC, Class A .. 41.15 50.00 48.00 
lb. reinforcing steel (fur: 2 08 .07 07 
lb. reinforcing steel (in place) .025 -013 .02 
ee ft. steel tee ge eee ae 11.50 9.00 oe 
. structural steel shapes and plates ... 50 .70 -50 C S 0, 
Tb. steel H piles and cap plates (furn. an -30 15 -21 qd n ave U Pp to 300 % 
lin. ft. C. I. pipe sleeves - 1.70 3.00 25 : 
Ib. annesled tie-wire -...... ane 10 ee 
cu. yd. drain gravel in place -00 8.00 -00 
lin, ft. 4-in, black fibre duct __- “60 60 56 When 10’ or so of Tuffy Dozer 
HEM Dowels fir he Cea) grade) : aoe =n00 aye Rope is crushed or cut on the 
.B.M. redwood timber (structural grade) -.. 25.00 00.00 300.0 2 
lin. ft. 30-in. corrugated metal pipe, in place 21.00 8.00 10.00 drum, don’t throw the whole rope 
Z lin. ft. Has R.C. pipe, in place .... verte 7.00 5.00 away. Just feed through enough 
Gas CUED! INLETS Seesaw ese 1,300 300.00 100.00 ! 
ump sum, removal of exist. timber bulkheads and wingwalls $16,700 $3,500 $1,000 to replace the . damaged part! 
le 2 us Es e eS 50 When you’re using Tuffy, there 
16 lin. ft. curb ... 3. -00 2.00 j j i 
80 cu. yd. PCC paver 38.00 25.00 20.00 is plenty of service left in the 
28 ton A.C. pavement . eo ae ou undamaged part. You get 6 to 
sump sum, field office -.......... - $7,000 ,500 1,000 ts fr i = 
sump sum, electrical installations -... . $19,000 $2,800 $3,672 9 cuts from one reel and, figur 


ing roughly, there are two dozer 
ropes to each reel of Tuffy. That 
18414-ft. steel and concrete brid gives you an approximate ratio 

72 = ee of 6 to 2... around 300% in- 


Montana—Petroleum County—State. N. A. Nelson Construction Co., Sheridan, was awarded a ereased service! And you can 

ontract by the State Highway Commission on a bid of $62,356 for construction of an 18414-ft. steel h d back the job 

“nd concrete bridge on the Grassrange-Jordan highway. Unit bids submitted were as follows: A ave your dozer bac on €J° 
in less than half the time usu- 


By N. A. Nelson Construction Co.. _...$62,356 Schye & Sullivan ... 52 $71,136 


a: Dudley Construction Co... 64,734 = W. P. Roscoe aa ~ 80,881 ally needed! Tuffy %” Dozer 
3, alter Mackin on.. . 67,688 — ansen & Parr Construction Co. _. 81,738 i ni j ' 
4) Haggerty-Messmer Co. . 68,516 =~ aug Construction Co} 2. caine. sn 82,701 Rope 1s Dow. furnished in 150 
"5) F. L. Flynn & Co........ . 69,082 — Montana Engineering Construction reels. Write today for simple de- 
%6) Holm Construction Co. .... = 09,235 [Orr hetaseae Soe en ese i fp el eee 84,912 tails on how to mount Tuffy on 
— Northwest Engineering Co... . 70,409 Gi Dozer! 
(eta@ie exe 34) 2G): = (6). y , 

6,682 lb. structural steel ...... ae 45. 25 -40 -50 28 40 
pee lb. eos eee 4 15 16 Aly -16 AZ. .18 
} .0 cu. yd. Class A concrete -.. 60.00 60,00 60.00 74.00 70.00 70,00 
214.9 cu. yd. Class AD concrete 77.00 96.00 82.00 80.00 80.00 75.00 Get Your FREE Folder 

.0 lin. ft. steel bridge rail -.... 10.00 10.00 10.00 10.00 8.00 10.00 
860.0 cu. yd. structure excay. _ 6.50 4.00 10.00 6.00 10.00 10.00 on Tuffy Dozer Rope 

720 cu. yd. unclassified excav. 1.00 75 50 PPOs) 1.00 50 a 


’ Water Supply 


Water treatment plant for Salt Lake City 


Utah—Salt Lake City—City. Paulsen Construction Co., Salt Lake City, was low bidder with $531,677 I UNION WIRE ROPE CORP- | 


“submitted before Salt Lake City Corporation for construction of Schedule II, City Creek water treat- | Specialists in Wire R d 
)ment plant. Unit bid prices were as follows: | oe ae ati nae on 
Paulsen Construction Co. ... 3 3 — Jensen Construction Co. - ....$558,935 Bele Be ee ee 
Galland eotst acon, Co: oe ra 531,731 — Alfred ee eo Coens 565,695 12146 Manchester Ave., Kansas City 3, Mo. | 
ar. . Garff an yberg & Garff.. 543,848 — Tolboe & Harlin Construction Co, 571,686 . 
Dorland Construction Co. ... ee 544.355 = Utah Construction Co. 2c... 600,900 | Please send me the FREE illustrated folder! 
‘Gibbons & Reed Co. ...... 548,000 — Davis & Butler Construction Co. .... 606,288 | on Tuffy Dozer Rope. 
Olson Construction Co. .... ... 557,466 | FinmtName | 
(1) (2) (3) (4) (5) (6) : | 
Lump sum, clearing and grading. $24,308 $19,470 $12,700 $20,561 $22,800 $11,531 By. Tile =| 
Lump sum, raw wate: intake struct. $5,040 $3,827 $4,016 $4,412 $3,800 $5,282 | ] 
Lump sum, grit chamber .... 4581 $4,283 $4,238 $4,522 $4,000 $5,015 I ae ane mame | 
-Lump sum, chemical building... .. $91,694 $103,022 $97,600 $86,720 $92,300 $93,898 | City one State. I 
Continued on page 136 : ee SS 
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BE MODERN AND UP TO DATE WITH 


UNIFORM TENSION 


at any pay-out 


WESTFALL CENTER-PULL 
AUTOMATIC TAGLINE 


AND MAGNET CONTROL REELS 
FAIRLEAD ROLLERS — Save needless line 
wear. 
MOVING PARTS — Ball-bearing mounted. 


AMPLE BAN -OUt ape reserve for all 
jobs. 


SMALL, COMPACT — No bulky projections. 


BETTER SIGHT — Does not obstruct opera- 
tor’s vision. 


QUICK INSTALLATION — 4 ‘‘J’’ bolts — 
No drilling. 


5 SIZES for any tagline requirement. 
WRITE FOR FREE FOLDER! 


WESTFALL AUTOMATIC TAGLINE 


345 E. Second St. Los Angeles 12, Calif. 
Phone MUtual 4694 


- POWER 
HYDRAULICS 


for 
Snow Plows 
SPECIFY MONARCH 
CONTROLS 


for new or existing 
snow plow equipment 


@ Type H.E.P. 
“Dynamight” 
Electric Power 
Control 


@ Fits All Trucks 


e Available For 6 or 
12 Volt Systems 


@ Fan Belt Driven 
Models Also 
Available 


® Write Hydraulic Division 


MONARCH ROAD MACH. CO. 
324 North Front Ave. 
GRAND RAPIDS 4, MICHIGAN 
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UNIT BID PRICES... 


f (1) (2) (3) (4) (5) 

Lump sum, flash mixer coagulation and sedi- | 

mentation basins ... .-- $191,521 $183,455 $188,000 $214,225 $186,500 $196,611 
Lump sum, water piping -.. $5,095 $4,469 $8,075 $5,726 $5,100 $5,158 
Lump sum, air piping ..... 206.00 129.00 397.00 246.00 200.00 
Lump sum, alum solution piping 555.00 425.00 $1,075 658.00 550.00 
Lump sum, sludge and basin drain piping $5,268 $5,037 $8,396 $4,506 $5,800 
Lump sum, raw water influent line 926.00 $1,171 $1,851 986.00 $1,000 
Lump sum, sedimentat’n basin effluent piping $5,445 $4,393 $3,989 $3,671 $5,400 
Lump sum, sample pumps, manhole & piping $3,205 $2,041 $3,818 $2,664 2,250 
Lump sum, sewage disposal and PIDRe $4,529 $4,060 $4,252 $5,869 4,000 
Lump sum, chlorine solution piping . a $6,777. $8,122 $6,692 $7,400 
Lump sum, high pressure water tank... 2,003 $1,585 $2,945 $2,058 $1,700 
Lump sum, air compressor ........---.-.-.-- 446.00 442.00 550.00 471.00 500.00 
Lump sum, chemica! handling equipment $19,560 $18,800 $21,276 $17,988 $22,200 
Lump sum, chemical feeders ... $18,535 $19,806 $19,761 $20,242 $19,600 
Lump sum, flash mixers $5,359 $5,131 $6,085 $5,408 $5,600 
Lump sum, coagulators . $36,775 $36,845 $38,498 $35,448 $40,200 
Lump sum, sludge collect $61,529 $65,405 $65,057 $62,309 $72,100 
Lump sum, high pressure wa p .. $1,565 $1,364 $1,988 $1,585 $1,500 
Lump sum, recirculating sludge sues and 

piping FO. on a ee eS $3,445 $3,664 $3,360 $3,430 $4,000 
Lump sum, raw water parshall flume meter. 964.00 $1,037 997.00 $1,090 $1,100 
Lump sum, laboratery equipment ... $2,892 $3,197 $3,750 $2,881 $3,200 
Lump sum, electrical work $22,669 $23,123 $23,219 $22,523 $25,200 
Lump sum, pavement ............ $7,042 $8,793 $9,827 $7,464 $10,000 


Alaska—Kodiak—Alaska Public Works. Leo S. Wynans Co., Inc., Portland, bid low at $485,500. 
before Alaska Public Works for construction of a water and sewer system at Kodiak, Alaska. Unit bids | 


CONTINUED 


Water and sewer system for Kodiak, Alaska 


submitted were as follows: 


(1) Leo S. Wynans Co., Ince...............------ $485,500 
(2) Pacific Alaska Contractors, Inc....... 


. Rock excav. . 
. Selected backfill under pipe .. 
. Embankment material over top of pipe - 


. Untreated timber and lumber in place 
. Treated timber and lumber ... 
. Treated timber piling ...... 
. Untreated timber piling 
. Concrete—Class “A” .. 

. Concrete—Class ‘“*B” ... 
. Conerete—Class “‘C”’ ... 
. Concrete—Class ““D” ... 
. Concrete—Class “E” -.. 


. Un-reinforced concrete sewer pipe, bell and spigot, 12-in. diam. 
. Creosoted wood stave sewer pipe, 100-ft. head, 12-in. diam. ... 
. Asbestos-cement sewer pipe, Class 1, 12-in. diam. .....--.........-. 

. Un-reinforced concrete sewer pipe, bell and spigot, 10-in. dia: 
. Creosoted wood stave sewer pipe, 100-ft. head, 10-in. diam. 

. Asbestos-cement sewer pipe, Class 1, 10-in. Siamese Se 
. Un-reinforced concrete sewer pipe, bell and spigot, 8-in. dia 
. Creosoted wood stave sewer pipe, 100-ft. head, 8-in. diam. 
5 Asbestos- cement sewer pipe, Class 1, 
. Cast iron sewer pipe, bell and spigot, 
. Cast iron sewer pipe, bell and spigot, 
pCaASthy iron sewer pipe, bell and spigot, 


476,000 ES 


Bracing, sheathing and shoring put in place and removed after 
work19 Hieished ch os CES a eee ere eee 

Bracing, sheathing and shoring put in place and removed after 
work is finished ; then removed and reused in other excavs....- 

Bracing, sheathing and shoring left in place 


Steel reinforcing bars . 


. Cast iron water pipe, bell and spigot, 150#, 12-in. diam. . 
. Asbestos-cement water pipe, 1007, 12-in. 
. Wood stave water pipe, 250-ft. head, 12-in, diam. . 
. Cast iron water pipe, bell and spigot, 150#, 10-in. diam. . 
. Asbestos-cement water pipe, hate 

. Wood stave water pipe, 250-ft. head, 10-in. diam. . 
. Cast iron water pipe, bell and spigot, 150#, 8-in diam 
. Asbestos-cement water pipe, 100#, 8-in. diam. .. 
. Wood stave water pipe, 250-ft. head, 8-in. diam. 
. Cast iron water pipe, bell and spigot, 150#, 6-in. 
. Asbestos-cement water pipe, 100# 1 
. Wood stave water pipe, 250-ft. head, 6-in. diam. . 
. Cast iron water pipe, Bell and spigot, 150#, 4-in. 
. Asbestos-cement water pipe, 1004, 
. Wood stave water pipe, 250-ft. head, 4-in. diam. 
. Cast iron water pipe, flanged, 1507, 12-in. diam. . 
. Cast iron water pipe, flanged, 150#, 10-in, diam. 
. Cast iron water pipe, flanged, 1504 
. Cast iron water pipe, flanged, 1502, 6-in. diam. - 
. Cast iron water pipe, flanged, 150#, 4-in. diam. ... 
. Cast iron water pipeline fittings, except fire hydrants 


diam. ... 


10-in. diam, ... 


, 6-in. diam. 


4-in. diam. ..... 


8-in. diam. - 


New fire hydrants 


8-in. diam. s.e..... 
100#, 12-in, diam. . 
100#, 10-in. diam. - 
100%, 8-in. diam. .. 
Cast i iron wyes for house connections, 100#, 12- -in. X 12-in. x 6-in, 
Cast iron wyes for house connections, 100%, 10-in. x 10-in. x 6-in. 
Cast iron wyes for house connections, 100#, 8-i -in. X 8-in. x 6-in.,.... 
Un-reinf. conc. wyes for house connections, 12-in. x 12-in, x 6-i -in. 
Un-reinf. conc. wyes for house connections, 10-in. x 10-in. x 6-in, 
Un- reinf. conc. wyes for house connections, 8-in. x 8-in. x 6-in... 
Cast i iron sewer pipeline fittings .... 
12-in. gate valve with valve box - 
- gate valve with valve box . 
. gate valve with valve box - 
- gate valve with valve box . 
. gate valve with valve box .. 
1-in. combination air relief and vacuum valve wi 


(3) S. Macri Construction Co...... 
Carson Construction Co. 


q@) 

1,85 
8.25 
9.00 
8.50 
9.00 


(2) 
2.00 
8.00 
10.00 
10.00 
8.00 


kt DO 
ARNO RS ARAN 


68.00 
63.00 


$10, 210 
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UNIT BID PRICES... continven 


iscellaneous 


Irrigation system 


Oregon—Douglas County—State. Western Golf Course & Supply Co., Portland, submitted a low 
id of $3,149 before the Oregon State Highway Department for an irrigation system at Reedsport 
unction. Unit bids were as follows: 

Western Golf Course & Supply Co.....$3,149 

R & M Construction Co. ..........---.---.---- 4,308 


(3) Tom Lillebo ... 


Q) (2) (3) 

lin. ft. %4-in. copper pipe ... 44 oye 1,14 
lin. ft. 34-in. copper pipe Af .87 137, 
lin. ft. 1-in. copper pipe .. -93 1.04 1.64 
lin. ft. 114-in. copper pipe - LL: Al 1.69 
lin. ft. 1144-in. copper pipe - 1.50 137) 1.98 
lin. ft. 2-in. copper pipe .. PONS 3.92 PR) 

1 only 2-in. gate valve -...... 12.00 30.00 19.62 
2 only 1%-in. control valves 15.00 17.95 16.37 
4 only 1%4-in. control valves 17.00 25.76 9.54 
1 only 2-in. control valves ..... 23.00 25.00 13:79 
9 only %-in. drain valves ..... 9.00 10.50 QDe 
50 only sprinkler heads, pop-up, non-revolving 4.50 Hess) 2.20 
14 only sprinkler heads, pop-up, revolving ... 14.00 35.50 25.17 
14 only shrubbery heads ......-......2..--------ccc-c-ncescneee cnc ee cence cece ce ceeeteneeeenennees 1.60 3.10 io 


Installation of guardrail and guide posts 


_ Idaho—Owyhee County—State. McWaters & Bartlett, Boise, was awarded a contract by the Depart- 
ment of Highways on the basis of a low bid of $9,760 for installing guardrail and guide posts at various 
Vocations between the Oregon state line and Marsing on U. S. 95. Unit bids were as follows: 


'(1) McWaters & Bartlett . (5). C. B. Lauch 
4(2) Ray Neilson ............. .. 11,420 = J. 0; Young & Son’ =... 
*(3) Verman Bros. Co, ae — Intermountain Builders .. 
'(4) A. D. Stanley 


....$14,800 
15,480 
- 15,700 


(1) (2) (3) (4) (S) 
2S seen sce S00 -90 4-00 
625° 1675 S00" —8200'-- 15.00 


2,800 lin. ft. steel beam type guardrail ... 
240 ea. guide posts Type “4” 


Thousands of STOW vibra- 
tors the country over are 
proving their value every day 
... proving their efficiency 
by making possible quick, 
perfect placement of stiff 
mixes... proving their de- 
pendability by working hour 
after hour, day after day 
under the most rugged con- 
ditions without time-losing 
breakdowns, without expen- 
sive maintenance. 


GASOLINE 
AND 


T 0 ELECTRIC 


VIBRATORS | 


TO MANUFACTURING CO. 
56 Shear St., Binghamton, N. Y. 


Write today or 
see your local 
distributor for a 
copy of STOW 
BULLETIN 511 
and complete 
details on STOW 
concrete vibra- 
tors and screeds. 
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BETTER CONCRETE 


... Continued from page 86 


Field control 


The second important point in con- 
crete construction, in my opinion, is 
the interpretation of the specifications 
by the supervising engineering per- 
sonnel and the actual field control of 
the concrete. It must be recognized 
by the contractor, the design engi- 
neer, and the person in direct charge 
of concrete control in the field, that it 
is impossible to exactly duplicate lab- 
oratory procedures and results in the 
field on a production basis without 
making costs prohibitive. From the 
contractor’s standpoint, all that he 
asks is that the concrete control from 
the original production and process- 
ing of aggregates through the placing 
and final troweling be handled on a 
realistic and practical basis, consider- 
ing always the end result desired, 
using every good engineering and 
production practice, and considering 
always that a construction job is not 
a laboratory. 

A good concrete job, in my opinion, 
is a combination of specifications 
realistically written for the particular 
job at hand, full cooperation between 
the contractor, the designer, and the 
supervising personnel, using controls 
and limits that are practical, plus a 
lot of hard work. 


It will pay you 
to read and use 


WESTERN 
CONSTRUCTION 


CLASSIFIED 


COLUMNS 


Turn to 


Pages 
158-162 


NEW LITERATURE 


901 
Practical guide to powder- 
actuated fastening system 


All you need to know about modern 
fastening methods is covered in the 
first complete applications manual 
ever prepared for use with the pow- 
der-actuated fastening system. Re- 
cently published by Ramset Div., Olin 
Industries, it is available to builders, 
contractors and others in related 
fields wherever powder-actuated tools 
and fasteners are employed to fasten 
steel to steel, steel to concrete, or 
wood to concrete or to steel. The 28- 
page brochure incorporates full use of 
illustrations, charts, diagrams and 
specification tables. Specifications 
cover the more than 20 fixtures and 
accessories, and the 56 drive pins and 
threaded studs offered by Ramset. 
Selection tables setting forth the 
proper type of fastener and the proper 
powder charge for various receiving 
materials are included as a guide. Fill 
in coupon for your free copy. 


902 
All about water 
control apparatus 


Rodney Hunt Industrial Machine 
Co. is offering a valuable and com- 
prehensive 250-page catalog on water 
control apparatus without obligation, 
but only to consulting engineers, con- 
tractors, and others actively engaged 
in water control construction work. 
This hard-cover catalog consists of 8 
sections: sluice gates, timber gates, 
hoists, fabricated gates, racks and 
rakes, valves, and engineering data. 
Included are hundreds of diagrams, 
photographs with detailed descrip- 
tions, and specifications. The section 
on sluice gates alone covers 2,000 
combinations of standard types and 
sizes, with special design features, ap- 
plications, uses and advantages, in- 
stallations and specifications compris- 
ing 16 chapters. An important feature 
is a 28-page section devoted to engi- 
neering data and tables for water con- 
trol. Six main subjects are covered: 
determining sluice gate size, flow of 
water in pipes, measuring the flow of 
water, Manning’s formula for flow of 
water in open channels, hydraulic 
data, and general data. 

903 
“Nothing like it in the 
tractor world” 

A 3-color illustrated leaflet pub- 
lished by Allis-Chalmers Manufac- 
turing Co. gives the inside and out- 
side pictures of four A-C crawler 
tractors, the HD-5, HD-9, HD-15, 
and HD-20. A unique way of presen- 


138 


tation shows the construction details 
of each model with full cutaway pic- 
tures, and the variety of applications 
on the job. As the pages are turned, 
there is a spread of the cross-sectional 
views with the job application illus- 
trations for each model. When com- 
pletely opened, the 4 tractors in cross- 
section view stand side by side. 


904 
Covers concrete 
reinforcing bars 


Columbia-Geneva Steel Div., U.S. 
Steel Corp., has released an illustrated 
leaflet describing U.S.S. Di-Lok con- 
crete reinforcing bar. It includes a 
black and red pocket-size concrete 
reinforcing bar detail chart which is 
a replica in miniature of a large, 25 x 
34-in. wall chart which is also offered 
free of charge. 


905 
On cold applied 
paving joint sealers 


A comprehensive new catalog de- 
scribing its line of cold applied paving 
joint sealers for use on concrete and 
bituminous highways, streets, bridge 
decks, canal linings, airport aprons 
and runways recently has been pub- 
lished by Presstite Engineering Co. 
Includes photographs and descrip- 
tions of equipment for use in apply- 
ing the sealants, and laboratory data, 
specifications, and methods of appli- 
cation. 


906 
How torque control improves 
performance of Aero-Crane 


Bulletin 85 tells all about Orton 
Crane & Shovel Co.’s one-man-op- 
erated Aero-Crane. Emphasis is on 
the advantages achieved by the appli- 
cation of the GM Allison torque con- 
verter to this unit which has made it 
almost completely “desk-operated.” 
Use of torque control is reported to 
increase the operating facility with 
pin-point control and reduce oper- 
ator fatigue. Diagrams, specification 
charts, and photographs complete the 
story behind the Aero-Crane. 


907 
Reconditioning and rebuilding 
arc welding equipment 


The straight line mass production 
techniques and economies employed 
by Lincoln Electric Co.’s new Linc- 
conditioning Division are described 
in a recently-issued brochure. This 
new division utilizes conveyor lines 
and line operations to rebuild weld- 
ers, work which usually is done on a 
one-at-a-time basis. The 8-page liter- 


ature is illustrated with photographs }} 
and diagrams showing the step-by- | 
step process for acquiring new welder |} 


performance. :} 


908 
Literature available on 
new type rock drill 


a 10-page brochure describing its |) 
new tractor-mounted, self-contained }} 
EECO rock drill. Structural features, |) 
operation, and specifications are com- | 
pletely described. For example, the ~ 
section on operational features tells 
you all about dry drilling, changing @ 
the drill position, traveling, and the | 
new method known as flotation drill- | 
ing which the manufacturer has in- | 
corporated on this unit for more ef- 
ficient results. Put key number on 
coupon and mail in for your free copy. 


909 
Bulletin on Marion 111-M 
electric shovel 


All the facts about Marion Power | 
Shovel Co.’s 111-M Ward-Leonard } 
electric shovel are summed up in a | 
12-page, 2-color booklet now avail- | 
able. Illustrations show the unit in | 
many material handling applications. — 
This unit carries a standard 4-yd. dip- © 
per or bucket, and is featured as 
shovel, dragline, clamshell, crane, and 
coal loader. 


910 
Describes road machinery 


The various kinds of Bros road ma- 
chinery products are described in a 
4-page folder recently released by 
William Bros Boiler & Manufactur- 
ing Co. Included are both medium 
and giant weight tampers, pneumatic 
tire rollers, all-steel rollers, bitumin- 
izers, Spraymatic spray bars, portable 
steam generators, and asphalt circu- 
lators and heaters. 


911 
A scraper for every occasion 


A new 3-color, 12-page illustrated 
catalog issued by Allis-Chalmers 
Manufacturing Co. covers its line of 
7 modern pull-type scrapers. Each 
machine, including 4 units produced 
at the Cedar Rapids works and 3 Gar 
Wood scrapers, is clearly illustrated 
and accompanies complete individual 
specification charts and other perti- 
nent data. 


912 
New brochure discusses 
hard-facing 


A comprehensive and analytical 
study of hard-facing, its application 
and its wear-resisting qualities where- 
ever impact and abrasive conditions 
exist, is contained in a new 52-page 
brochure published by Mir-O-Col 
Alloy Co. The report incorporates the 
latest technical data and instructions 
on hard-facing, as well as new infor- 
mation on the manufacturer’s own 


j 
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ine of hard-facing metals. A special ; 5) Q Q 
ection, the application index, recom- S fs @ . Weqie 
aends specific rods for over 1,000 in- re) 


ividual pieces of equipment. 


913 This year, Manhattan is celebrating its 300th anniversary. 

“How to Construct No one has had a greater share in its development than the 
Sanitary Fill’ a contractor, whose constantly improved building techniques have 
made possible this great concentration of industry, commerce, 


A new 12-page brochure published hes: ies 
oy Drott Manufacturing Co. tackles and cultural activities on a 22-square mile island. 


Nhe problems concerned with a rat- Over the years, the Aitna Casualty and Surety Company has 
»nfested, unhealthy and unsightly city handled contract bonds for many of the great contracting firms 
oe ee oe pee BAe ee which helped to mold the Manhattan skyline. Some of these 
an pate wir eee a ue fil firms, which today are Titans in the contracting field, have 
jand are painted out in detail. — been Etna clients from their earliest and smallest beginnings. 

: Thousands of contractors know from experience that the A‘tna 


~ Ab oe name on thé bond is respected, that A.tna’s helpful facilities are 
Building code requirements unmatched, that its financial strength is unquestioned. That is 
for vermiculite products why so many contractors bond with A’tna — always. 


Recommended proper requirements 
“for vermiculite plastering, acoustical 
'plastic, fireproofing and concrete are 
‘contained in this 16-page booklet by 
"Vermiculite Institute. The recom- 
‘mendations are based on standards of 
"the American Standards Assn., Amer- 
hican Society for Testing Materials, 
vand Vermiculite Institute. Building 
“code language and several pages of 
line drawings make this a convenient 
)reference for officials and agencies re- 
sponsible for approval of materials 
‘and construction, or for the writing 
or revision of building codes. Included 
on page 3 are directions for using the 
data. 


Ser Ss be — 


915 


‘Information on 
| vibrating screens 


_ Deister Machine Co. has released 
‘complete information on its heavy- 
duty Types ETP (end tension, pillow- 
block) and ETU (end tension, uti- 
lized) high-speed vibrating screens. 
Specific operational features, such as 
the exclusive Deister elliptical throw 
and the longitudinally-curved screen 
cloth surface, are described, and ad- 
_vantageous performance character- 
istics of each are pointed out. Full 
range sizes of this line of vibrating 
screens are given, in addition to the 
various motor mountings offered. 


916 'N J b 
All about Buckeye ditchers 0 Bi 
Form No. F-167, a new catalog il- too 1g- 
lustrated with action and still photo- 
graphs, shows the many types and N J b 
sizes of the 9 models of Buckeyc 0uv0 5 
 ditchers. This informative literature too Small 


which is published by Gar Wood In- 
dustries, Inc., presents data on the 
ditchers’. engines, horsepower, ma- : 2 
chine weights, ground bearing pres- Z “ ; ; 
sures, digging speeds, digging depths, 
and widths. 


P 
917 ‘7 (ty ETNA CASUALTY AND SURETY COMPANY 
How to put a level on roads : 


_ The difficulties encountered when 
attempting to construct roads which 
are level at the center as well as at 
the shoulder are tackled in this little 


Stet 
Fina Life 
entennial ) AFFILIATED COMPANIES: ATNA LIFE INSURANCE COMPANY 


AUTOMOBILE INSURANCE COMPANY © STANDARD FIRE INSURANCE COMPANY 


HABTFORD 15 CONNECTICUT 
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booklet by Blaw-Knox Co. It tells 
you all about the Fluid Level, which, 
particularly when used with the Ad- 
num paver, is a means of achieving 
uniform density and uniform thick- 
ness with a truly level course the full 
width and length of the road, from 
subgrade to surface. Includes infor- 
mation of the Adnum joint marker. 


918 
Wire rope recommendations 
for contractor’s equipment 


A small 20-page booklet published 
by Macwhyte Co. tells how to make 
the most out of wire rope in conjunc- 
tion with contractor’s equipment, such 
as shovels, draglines, clamshells, and 
trench hoes. Each page has an outline 
drawing indicating the type of equip- 
ment along with recommendations 
for the type of wire rope to be used 
on each machine. Cross-section draw- 
ings indicate the physical structure 
of the various kinds of wire rope. 


919 
Brochure available on 
Adnum Jr. Model 8 paver 


An illustrated 4-page brochure con- 
tains pertinent information on the 
Adnum Jr. Model 8 bituminous paver 
which is recommended for smaller 
paving jobs. Illustrative photographs 
show you the paver’s important fea- 
tures, and drawings point out why its 
construction enables it to lay a 
smooth course. Also includes a list of 
specifications. Published by Blaw- 
Knox Co. 


920 
Informative data on 
perlite concrete 


A revised mix design chart for per- 
lite concrete released by Perlite Insti- 
tute contains helpful new data for the 
design of efficient roof deck insula- 
tion, lightweight floor fill, and pre- 
cast slabs and blocks. This informa- 
tion is part of a specification for per- 
lite concrete recently adopted by the 
49 perlite producing members of the 
Institute. A separate specification for 
the mixing and placement of perlite 
concrete roof deck insulations, which 
is approved for use under bonded, 
built-up roofing, is also available. 


921 
Bulletin on Varidrive motors 


A revised and amplified 16-page 
Bulletin No. 1797 has been issued on 
Varidrive motors by U. S. Electrical 
Motors, Inc. The multi-colored pub- 
lication includes 80 illustrations of 
motors, mechanical features, remote 
controls, and other pertinent items 
regarding this line of electrical units. 

922 
On tubular steel scaffolding 

Building and maintenance contrac- 
tors should be interested in a small 
6-page color folder (No. 53) published 


by Advance Scaffold Div., Beaver Art 
Metal Corp. The folder illustrates the 
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various panel styles and identifies 
proper application of the Advance 
tubular steel scaffolds. It also con- 
tains a description of the patented 
method of panel and brace assembly 
with self-contained cam and stack 
locks which speed up assembly and 
dismantling through elimination of 
bolts, nuts, clamps, and other meth- 
ods of attachment. 


923 

Equipment for 
materials handling 

A 12-page pictorial guide to new 
methods in bulk and package mate- 
rials handling is offered by Allis- 
Chalmers Manufacturing Co. Fea- 
tured are action shots of crawler and 
industrial wheel tractors, motor grad- 
ers, and power units, plus detail views 
of the rubber-tired earth moving 
equipment recently added to the Allis- 
Chalmers line. On-the-job pictures 
show the versatility of these machines. 
The importance of mechanized mate- 
rials handling in releasing manpower 
for other productive work is empha- 
sized. Includes capacity, horsepower, 
weight, and other basic data on the 
equipment and necessary attach- 
ments. 


924 
Paving breakers 
for every job 


How to find the right paving 
breaker for every job is the theme of 
a new illustrated catalog issued by 
Ingersoll-Rand Co. Each of the firm’s 
line of breakers is described both in 
regard to specifications and the jobs 
it can perform. A typical cross-section 
view shows all the important features 
of construction and design. In addi- 
tion, 2 pages of this 8-page bulletin 
illustrate the individual tools and ac- 
cessories available for the complete 
line. 


925 

Vickers Oil hydraulic 
equipment 

Catalog M-5101 is a detailed treat- 
ment of the oil hydraulic equipment 
for mobile applications manufactured 
by Vickers, Inc. Sixteen pages pro- 
vide the latest specification and engi- 
neering information about Vickers 
hydraulic yvane-type pumps and mo- 
tors, valves, power steering pumps 
and boosters, and other oil hydraulic 
units specifically designed for con- 
struction and other types of equip- 
ment. Includes detailed drawings, 
photographs, and charts. 


926 
Operator’s handbook 


Here’s a new “Operator’s Hand- 
book” (Form 30575), published by 
Caterpillar Tractor Co. for working 
Caterpillar’s cable and hydraulic shoy- 
els. It’s in the popular, colorful, car- 
toon-style pattern used successfully 
in earlier “Operator’s Handbooks.” 
Shows how to work the controls, put 


the machine through its paces, an 
switch attachments for making i 
adaptable to various enterprises. 


927 


Abrasive products 
for the building trade 


Recommendations and application 
for the uses of materials produced b 
Bay State Abrasive Products Co. ar 
contained in this 4-page, 2-color bul 
letin. Contains pictorial analyses o 
Spee-D-Cut and Saf-T-Cut masonr 
blades, Bayflex raised hub dise 
wheels, and Duracut abrasive blades 
Complete table of those available 
products and their prices are in- 
cluded. 


928 
48-page booklet covers 
Murphy diesels 


What to look for in diesel engines 
is covered in this 48-page, 2-color 
booklet offered by Murphy Diesel Co. 
The ten main engineering design fea- 
tures are fully described and illus- 
trated. In addition, ratings and de- 
scriptions of various Murphy models 
are presented. Includes 19 pages of 
photographs of typical installations. 


929 
Bulletin on truck mixers 


A new bulletin, covering Blue Brute 
truck mixers and specification sheet 
for the Blue Brute 3%-S, end-dis- 
charge, tilting mixer is offered by 
the Worthington Corp. The 24-page 
bulletin, No. R1700-B13, thoroughly 
describes and illustrates both the LC 
and LO models of inclined-axis, 
truck-mounted concrete mixers. Many 
of the improved design features of the 
mixers are illustrated by photographs 
or cut-away drawings indicating de- 
tails of each. 


930 
“Strand and Fittings for il 
Prestressed Concrete” 


The second edition of the catalog 
“Strand and Fittings for Prestressed 
Concrete” is now available from John 
A. Roebling’s Sons Corp. The 16-page 
booklet covers various aspects of this 
timely subject, including strand, wire, 
fittings, post-tensioned design, and 
applications. It contains photographs, 
charts, and tables, and is believed to 
be the only such material on this sub- 
ject available. 


931 
On heavy-duty apron feeders 


A 4-page treatment of their line of 
extra-heavy-duty 9-in. pitch apron 
feeders is now available from Uni- 
versal Engineering Corp. It tells 
about the flights, chains, sprockets, 
shafts, carry rollers, return roller as- 
semblies, main frame, lubrication, and 
drive of this new apron feeder, which 
was designed for applications in 
mines, quarries, and allied industries. 
Includes photographs, charts, and 
specifications. 
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932 

MTEAM CLEANERS—AIl you need 
» know about Malsbary Manufac- 
iring Co.’s line of steam cleaners is 
ntained in this new bulletin. It helps 
lie reader determine what size 
veaner best fits his work load, lists 
-andard accessories, and contains a 
art of pressures, capacities, tem- 
eratures and volumes. 


933 

}ABLE CONTROLS—A new book- 
“t issued by Caterpillar Tractor Co. 
liscusses its line of cable controls, 
‘oth rear- and front-mounted. Cut- 
sway and model views elucidate the 
‘dvantages of these units. 


934 
sULK HANDLING — Brooks 
“iquipment & Manufacturing Co. is 
i) ffering 4-page literature on its vari- 
Jus Load Lugger hoists and contain- 
fprs for bulk handling or pallet han- 


ae 


935 
JUMP TRAILERS—An informative 
batalog sheet by Hercules Steel Prod- 
cts Corp. illustrates and describes 
Ihe important features of two new 
Wdercules Front-Mount twin tele- 
Wcopic dump trailer packages. 


936 

/ACKS, RAMS AND PULLERS— 
“wo new catalogs on its line of me- 
hanical and hydraulic rams, jacks, 
Houllers, and special purpose jacks 


>> for your free copies of 


have been issued by Templeton, Ken- 
ly & Co. Each contains application 
pictures and information, and listings 
and illustrations of all available acces- 
sories and attachments. 


937 
TRACTO-LOADER—This new bul- 
letin by Tractomotive Corp. concerns 
the TL-10 Tracto-Loader, a material 
handling machine featuring a hydrau- 
lic torque converter drive and spe- 
cially designed clutch-type transmis- 
sion. This unit is sold exclusively 
through Allis-Chalmers dealers. 


938 

FLEXIBLE METAL HOSE—At- 
lantic Metal Hose Co., Inc., has is- 
sued a bulletin on its line of high 
pressure, interlocking bronze and 
steel flexible hose, tar and asphalt 
hose, loading and unloading, and 
necessary couplings. Lists all current 
applications and provides full test and 
engineering data. 


939 
ELECTRODES—Arcair Co. is offer- 
ing a diminutive booklet containing 
valuable information about the elec- 
trodes of special carbon-graphite 
composition which have been de- 
veloped for use with its gouging 
and cutting torches. 


940 
WIDENING ROADS — A 4-page 
“how to do it” folder on the Domor 
road widener, a quick change attach- 
ment which can be mounted on any 
motor grader blade, is offered by 
Ulrich Products Corp. Step-by-step 
photographs show you the proper use 


WESTERN 


CONSTRUCTION 


Please list below key numbers of items in which you are 


of the machine in preparing the wid- 
ening trench along the edge of a sur- 
faced road which is filled with con- 
crete or asphalt without using forms. 


941 
SAFETY FIRST —A valuable new 
monthly publication for construction 
workers has been issued by the Na- 
tional Safety Council. Entitled “The 
Safe Builder,” it will help satisfy the 
industry’s demand for regular acci- 
dent prevention reminders aimed at 
employees. Makes good use of car- 
toons, humor, and homey philosophy 
in order to show workers how they 
profit from doing every job the safe 
way. 

942 
MOTOR STARTERS — Two new 
leaflets describe in detail the specifi- 
cations and applications of Federal 
Electric Products Co.’s line of man- 
ual and magnetic motor starters. 


943 

INDUSTRIAL SOUND SIGNALS 
—Described as the first of its kind in 
the field of industrial sound signals, 
“Signal Guide Book” is a new com- 
bination manual, data book, and cata- 
log issued by Benjamin Electric Man- 
ufacturing Co. 


944 

FLOOR RESURFACING—A bro- 
chure is available from United Lab- 
oratories, Inc., describing its low- 
cost Mastic, cold-applied asphalt 
flooring to be used as new surfacing 
over old floors or as an underlayment 
for leveling floors before the applica- 
tion of tile or linoleum. 


READER SERVICE 
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NEW EQUIPMENT 


945 
Front-mounted trencher can be 
converted to heavy-duty loader 


' Model WT swing trencher, reported to sell for 30% less 
than other trenching equipment on the market, is reported 
to be the only front-mounted unit on the market and is so 
constructed that it can be converted to a heavy-duty loader 


Wy 


Sie Sib 


by addition of a standard loader dipperstick assembly. 
Powered by the independent Wagner hydraulic system, 
it is designed to handle a wide range of bucket sizes and 
types. Its highly maneuverable boom has a lateral swing 
of more than 30 deg. to the right or to the left and a maxi- 
mum dump height sufficient to load trucks. The many 
uses of this versatile tool include tree planting, installa- 
tion of septic tanks, pipe laying, and underground wiring. 
Manufacturer is Wagner Iron Works. 


946 
Dual steering tandem front axle ups 
payload capacities as much as 7 tons 


A practical answer to getting more payload per truck— 
safely and legally—is offered by Chain Belt Co.’s Rex- 
Spangler dual-steering tandem front axle. The new unit 


takes care of additional payload by providing for better 
distribution of this extra weight. Just as the 3-axle truck 
increases the payload over the 2-axle truck, the extra 
fourth, Rex-Spangler dual steering tandem front axle, 
further increases the possibilities of obtaining maximum 
legal payloads—as much as 5 or 7 tons. The unit is an 
additional steering axle coupled to the standard front axle 
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More information on any of | 
the items in this section ma y 
be obtained by using coupon | 
on page 14]. hee 


of a truck by a walking beam, resulting in a tandem bogie 
that steers all front wheels with center poise steering. 
Besides providing greater economic benefits to the 
trucker, it also provides a more economic and safer use of | 
existing highways. Better weight distribution not only 
means less wear and tear on highways and bridges but 
also results in fewer units necessary to haul a given ton= 
nage. A load on a single vehicle is not subject to “jack= 
knifing” as is a trailer. Equipped with a Rex-Spangler axle, 
the truck is reported to have the same turning radius as a 
truck with a single axle. Not only do the axles carry an” 
equal distribution of the load under all operating condi- 
tions, but the center poise steering eliminates skidding of 
tires because the four wheels steer without cramping | or 
binding. 


; 947 
Strip-Easy Snap Tie speeds 
concrete construction 
(free sample offered to show how) 

An entirely new type of form tie for the concrete 
construction industry has been announced by Uni- 
versal Form Clamp Co. This product, the Strip-Easy 
Snap Tie, is designed to give the contractor greater 
strength, positive spreading and faster form erection 
for ordinary, finished and watertight walls. Hot 


ee 


forged ends assure greater strength and increased 
safety; a specially designed washer provides addi- 
tional bearing on the form and keeps grout seepage 
to a minimum; wood cones insure positive break- 
backs and permit tie removal before stripping forms, 
and wide, flattened sections prevent turning in con- 
crete. The manufacturer is offering a free sample of 
the Strip-Easy Snap Tie to better illustrate these 
features attributed to the new product. Put the key 
number above item on the coupon and mail it in for 
a sample tie as well as free literature. 


948 
Big capacity at low price 
offered by heavy-duty electric saw 


A new 8%-in. portable electric saw, claimed to be the 
most powerful saw in its class ever offered by the manu- 
facturer, recently has been introduced to sell for $95. Des- 
ignated Model 108, it can cross-cut a 1- x 10-in. plank in | 
Y% sec. This saw, which has a frame made of die-cast alu- 
minum with a center-balanced loop handle and trigger 
switch, incorporates four exclusive safety features: a 
telescoping guard designed to prevent catching as the 
saw proceeds through wood; a finger lever at rear of 
guard to enable the operator to uncover the blade with- 
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Install Velvetouch Matched Facing Sets 


Whether you're having trouble with the master facings on your tractors 
or the clutches in your trucks, you'll find Velvetouch Matched Facing Sets 
keep equipment out of the repair shop and on the job. Because Velve- 
touch gives you FOUR controlled friction surfaces instead of two...gives 
you positive protection against heat-checked flywheels and pressure plates! 

In addition, Velvetouch Matched Facing Sets insure increased clutch 
capacity, for they DOUBLE the controlled friction area you get with con- 
ventional plates. And with Velvetouch, you can reclaim old flywheels and 
pressure plates that have already been heat-damaged, and put them 
back into service... better than ever! 

Detailed literature available now. For further facts about Velvetouch 
Matched Facing Sets...see your supplier, call our nearest branch, or 
write us direct. 


THE S. K. WELLMAN CO. ¢ 200 EGBERT RD. ¢ BEDFORD, OHIO 


THE S. K. WELLMAN CO. SALES OFFICES AND WAREHOUSES 


* ATLANTA—119 14th St.,N.E.,  ** DETROIT — 16622 James * SAN FRANCISCO—424 Bryant 
Atlanta 5, Georgia Couzens Highway, Street. San Francisco 7, Calif. 
Detroit 21, Mich. 


* CHICAGO—1500 South West- + 10S ANGELES—1110 South = « a 
ern Ave., Chicago 8, Illinois Hope St., Los Angeles 15, Cal. Lise 


. eS * PHILADELPHIA —1545 West Ltd., 2839 Dufferin St. 
Sle a lala Belfield. Ave., Philadelphia 


aura ** WASHINGTON-1101 Vermont 
* DALLAS — 3407 Main Street, * PORTLAND—636 N. W. 16th Ave., N. W., 
Dallas 1, Texas Ave., Portland 9, Oregon Washington 5, D. C. 


** EXPORT DEPARTMENT-—8 South Michigan Ave., Chicago 3, Illinois 
* SALES OFFICE AND WAREHOUSE ** SALES OFFICE 
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out danger when making pocket cuts; an auxiliary guard 
which automatically covers the front teeth at any depth; 
and a built-in, kickproof clutch which not only eliminates 
dangerous bucking, but also prevents motor strain and 
damage to the material. Its weight is only 13% Ib. Avail- 
able with various accessories from Porter-Cable Machine 
Company. 


949 


New, low-platform, Tilt-Top trailer 


An unusually low (8 deg.) climb angle is featured on a 
new low platform Tilt-Top trailer. Designated Model D, 
it is reported to be the first heavy trailer especially de- 


signed for easy loading of such smaller crawler tractors 
as the Oliver OC-3 or Terra-trac T-34, as well as rollers 
up to 4 tons. The same sturdy structural features are em- 
bodied as those used in all of the manufacturer’s Tilt- 
Tops. These include an all-steel, electrically-welded frame 
with tapered side channels for maximum capacity with- 
out needless weight, and a straight-through H-beam axle. 
The standard 8- x 14-ft. platform is planked with 2-in. oak. 
The platform is about 22 in. from ground level and has 
72-in. clearance between tires to provide maximum usable 
space. Manufacturer is Miller Research Engineers. 


950 
Vibro-Tamper method 
speeds up macadam construction 


By means of an efficient use of vibrating and tamping 
forces incorporated in the improved Vibro-Tamper, the 
entire sub-base for a road or macadam runway now can 
be laid in one operation, more than doubling the speed 


achieved by use of conventional rolling equipment where 
in two or three 5-in. courses are individually compacted 
The manufacturer states that Vibro-Tamper can compact}}i 
in several passes a single 12-in. course to 9-in. compacted|}i" 
thickness of 95-proctor density. In waterbound work, the} 
unit “runs in” screenings in as low as 2 passes, saving 50%) 
of the time formerly required for spreading, brooming] 
and rolling. | 


The Vibro-Tamper is powered by an 85-hp. industrial | 
gasoline engine through a gear reduction providing a} 
30-to-1 reduction to the crawler track. Power take-off a 
the shaft is accomplished by means of a newly-designe 
heavy-duty enclosed chain drive at each of the 6 vibrating 
shoes. Use of this chain drive is claimed to eliminate belt } 
slippage when the shoes move over the ground, greatly | 
increasing compacting efficiency under most operating 
conditions. i 


The six 435-Ib. shoes give the combined vibrating and |} 
tamping effect. Total compact area of the shoes is 18 sq. | 
ft. Travel rate ranges from 16 ft. per min. to % mph. Com- } 
pacting force, according to studies made at Rutgers Uni- | 
versity, penetrates to a depth of 3 ft. in granular material. | 
The shoes are hydraulically raised to vertical non-operat- | 
ing position for travel off the job. Manufacturer is Inter- } 
national Vibrating Co. 


951 
Rugged new Diamond vibrating 
screens on the market 


A rugged, new model Diamond 5-ft. wide vibrating | 
screen series which has been undergoing rigid field tests 
for the last 2 yr., is now in production, and is available in } 
10-, 12-, and 14-ft. lengths. Adaptable for any installation, © 
there is a choice of 1, 2, 2%, or 3 decks. A new method of | 
reinforcing the side plates at the shaft is reported to elim- 
inate vibration. With a positive vibrating action due to 
4-bearing construction, plus plenty of headroom between 
decks, faster separation of material over the entire screen 
area is assured. The aggregate moves quickly from top to 
bottom of the screen, using gravity plus vibration as the 
propelling forces. 


Specifications include Timken double row roller bear- 
ings, rubber-mounted main bearing cages, adjustable 


Highway Frames and Grates 
Drop Balls - Pavement Breakers 
Replacement Castings to Order 
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BRIDGE ROCKERS & EXPANSION PLATES 


Quality Carbon and Alloy Steel Castings 


“Prompt Service Anywhere in the Wes?” 
SUPERIOR ELECTROCAST FOUNDRY COMPANY 


East Grand Avenue, South San Francisco, California 


JUniper 4-9494 or JUno 8-1751 


WESTERN CONSTRUCTION — September, 1953 


i) ‘ring balance cups, and screen clamp bars over the center 
‘pports. The screens can be driven with either NEE OF 
\t-belt drive and can be easily equipped with spray bars 
Wr washing sand and gravel during the screening opera- 
on. Manufacturer is Diamond Iron Works, Inc. 


a 3 952 
WIECO rock drill gives faster, 
ore profitable results 


eee 


Everyone in the construction, quarry and mining fields 
—all users of rock drilling equipment—should be inter- 
rested in this new tractor-mounted self-contained unit 
which furnishes faster and more profitable results in drill- 
Hing operations. Known as the EECO rock drill, its self- 
‘contained compressor, drill and feed, air lines, and motive 
spower make it completely independent. A long (20 ft., 
in.) feed which assures continuous drilling for 20 ft. with 
‘one steel, converts your work stoppage to drill footage. 
‘Its flexible, easily positioned boom is designed to drill in 
vany selected direction or angle without delay. The oper- 
ator-directed air power gives maximum production with 
‘minimum manpower. Safe drilling is achieved by a mov- 
able control panel which allows the operator to stay away 
‘from the face, and dust can be eliminated to comply with 
regulations. A new method known as flotation drilling 
" prevents stuck steel and lost holes, and eliminates drilling 
delays from blowing. With a total weight of about 46,000 
Ib., the unit has average drilling speeds of 30 to 100 ft. per 
hr. It may be mounted on any standard make tractor 
with sufficient power to drive a standard 400 cfm. com- 
pressor. Manufacturer is Eugene Engineering Co. 


953 
Pioneer has a new portable 
bituminous plant 


Model 81, a medium-sized central hot mix bituminous 
plant operating on the continuous process principle, re- 
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cently has been announced by Pioneer Engineering 
Works, subsidiary of Poor & Co. Featuring portability 
and all-electric drive, Model 81 has a rated capacity of 60 
to 80 yd. per hr., utilizing a 72-in. x 24-ft. drier. It consists 
of two main units, one containing the burner, combustion 
chamber, drier, dust-collector, and fan; the other con- 
taining the gradation screen, three-aggregate-compart- 
ment bin, continuous apron feeder, mixer elevator, and 
pugmill. Each unit is mounted ona single pneumatic-tired 
chassis. The feeder (three types are available), hot ele- 
vator, and cold elevator can be moved on their own wheels 
or can be readily loaded on a truck for quick transporta- 
tion. The entire plant is driven by electric motors, with 
individual, totally-enclosed, fan-cooled motors for each 
functioning unit. They are controlled from two push- 
button stations; one on the mixer platform, the other at 
the base of the drier. About 150 total hp. is required to 
operate the plant. The mixer unit weighs about 32,500 Ib., 
the drier-dust collector unit about 49,000 lb. 


954 

Hydraulic control operates blade 
of new concrete saw 

Hydraulic control for lowering the blade is utilized in 
the new Eveready concrete saw as a means of providing 
longer blade life. The operator can lower the blade gently 
into the cut at a controlled rate of speed, eliminating the 
danger of dropping or bouncing the blade against the 


material and thereby wearing out the expensive diamond 
blades used in concrete sawing. With a few short, quick 
strokes of the Hydra-Eze blade control the operator can 
lift the blade straight from the cut with no twisting or 
binding. Other new features include Tri-Matic blade 
alignment, an automatic “floating action” of the saw 
wheels which is claimed to prevent binding or tilting of 
the blade when the saw is operated over uneven or broken 
surfaces, a dual blade shaft for sawing in corners or con- 
fined areas, a depth control lock, a friction-type foot brake 
which holds the saw on hills or inclines, and dash-board 
controls which make possible every cutting operation by 
the operator from his place behind the saw. 

This new concrete saw is reported to be ideally suited 
for the fast, economical sawing of contraction joints in 
new construction. It is also recommended for use before 
breaking out concrete or asphalt for plant floor patch 
work and for cutting utility line trenches. Manufacturer 
is Eveready BrikSaw Co. 


145 


955 
New fastener does the job 
at /3 operating cost 


Be 


A new Plus-Power Jobmaster pow- 
der-actuated fastening tool is reported 


to do medium-duty fastening into 
steel and concrete at % less operating 
cost than any heavy-duty tool on the 
market. The unit has a barrel diam- 
eter of 3¢ in., compared with % in, 
for the regular Jobmaster. Moreover, 
the new barrel is available as a sepa- 
rate lower assembly so that it may 
be fitted to Jobmaster tools already in 
use, thus enabling the operator to 
use the two barrels interchangeably. 
Teamed with the Plus-Power Job- 
master, which weighs 6% Ib. and is 
operated with only one hand, are spe- 
cial flat head drive pins and adjusted 
utility head treaded studs. The oper- 
ator can set pins and studs into steel 
and concrete at an average speed of 


at least 2 per min. Especially useful 


_for securing exterior and interior sills 


to concrete, it is manufactured by 
Ramset Fasteners Div., Olin Indus- 
tries, Inc. 
956 

Streamlined space heaters 
have increased Btu 

Claimed to be tested as the safest 
open-cycle heaters, a new line of 
space heaters feature increased Btu 


and streamlined appearance. They are 


_ designed for use with kerosene or No. 


1 or 2 fuel oil, providing quick, eco- 
nomical heat without expensive duct- 
ing for various applications requiring 
portable heating plants. Model B-400 
has a capacity of 400 Btu per hr. with 
a hot air output of 3,500 cfm. with 
both fuel tank and burner safety con- 
trols. Model B-160 has 160 Btu capac- 
ity. All models have pneumatic tires 


and full automatic thermostat tem4 
perature control. Fuel consumption) 
ranges from 1.14 gal. per hr. for t 
smaller model to 2.85 gal. per hr. f 
the B-400. Manufacturer is Master 
Vibrator Co. 

957 


New tool simplifies handling 
of masonry blocks 4 


Lay-Level, a new tool designed for 
handling of concrete and cinder 
blocks, is provided with case-hard= 
ened metal teeth which grip the block 
in its opening so that it can be car- 


ried easily. Beneath the handle of this 
new tool is a release bar which oper- 
ates by fingertip control. Two spirit 
levels aid the bricklayer in setting 


U.S. PRODUCTS 


AS GOOD AS THEIR NAME 


MPROVED (ie 


7'be FLECTION 


TESTS 


permanent distortion. 


load to tear them apart. 


3. The new panel, resting on V blocks spaced 10 ft. apart, 

resisted a center load of 1,750 Ibs. before permanent 
buckling. The former shallower panel, tested in the same 
manner, took a permanent deformation at only 795 Ibs. load. 


UWanufactured by 


1. The U.S. HG 26 Highway Guard Post 
deflected 7” under 7,600 Ibs. without 


2. A section of two new deep arch design panels, 
bolted together, required in excess of 90,000 Ibs, 


S.Highway Guard Rail 
and Supporting Post 


MUCH STRONGER @ LONGER LIFE 


Insuring Greater Safety 
New Guard Rail Panel has twice as much arch as former design 
... will stand 24 times as much load before buckling. 

New U.S. HG 26 Supporting Post, made of heat-treated 
Chrome Vanadium Steel has 3 leaves securely anchored to con- 
crete base. It can absorb more energy from impact because it 
YIELDS without breaking. 


Lower Maintenance Cost 


United States Spring & Bumper Co. 


4951 ALCOA, BOX 2475 TERMINAL ANNEX, LOS ANGELES 58, CALIFORNIA 
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JEW 1953 EDITION 
‘handiest time-saving equipment 
‘Piference ever published for 
‘eose who buy, use, repair or 
‘Wiaintain construction 
‘Pavipment. 


REVISED 
UP-TO-DATE 
f pi hers engage? FAR MORE COMPLETE 
and oTION INDUSTRY | 
R I 
h ONsT The ONLY reference that gives 


published by 


you COMPLETE equipment infor- 
mation on who makes what, 
who sells and services it 


Ti i in the Wert 
\FO 
SAN FRANCISCO nice : ; 
g MISSION ST8 ny 27-4343 Single Copies...______.$5.00 Each 
is a sce $5.00 Two to five copies... $3.50 Each 
single COPY SIX OR MORE COPIES..$3.00 Each 


listed, with names of Key Western 
personnel, branch address, Western 
dealers and distributors. 
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1. More Than 350 Manufacturers 2. Over 500 Western Distributors, 3. Complete Alphabetical Product 


and Factory Branches Listing, 

with names of key personnel, list of cross-referenced to manufacturer 
pe ee addresses and phone section. 

numbers. 


MAIL THIS COUPON TODAY! 


WESTERN CONSTRUCTION 

609. Mission St., San Francisco 5, Calif. 

YES, | enclose $_— for....---- copies of the 1953 WESTERN 
CONSTRUCTION HANDBOOK. (Add 3% sales tax if ordering 
from a California address.) 


Nite .n--nncen 22 encee ne nn nna en ee 
Company..._.....--—_____—_-__$__-__-_—____ 
Address...--——-_—_-___..-—-..- =.= 4 


Cifys eee ee Fone State: 
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blocks. One level in the handle gives 
the reading for the fore and aft set- 
ting of the block while the other 
shows position of the block sides. 
Lightweight, its design is so simple 
that the only maintenance required is 
the oiling of moving parts. The manu- 
facturer claims that it will eliminate 
wrist and back strain and mashed 
fingers. Manufacturer is Lay-Level, 
Inc. 


958 


Conveyor belting 
incorporates rubber cleats 


A rubber conveyor belting with 
rubber cleats incorporated as integral 
parts of the belt itself recently has 
been developed. Known as Sky Kleet, 
advantages it has over the usual 
angle-iron riveted- or bolted-on cleats 
include freedom from breakage or 


pulling off of the cleats, plus conse- 
quent replacement costs and no dam- 
age to the products being conveyed. 
The cleats, themselves, costing less 


than patented metal cleats, can be 
built on any grade of belting ordered 
by the customer. Thoroughly field 
tested, this new product is available 
from Goodall Rubber Co. 


959 
New truck crane has 
4-ton capacity, 25-ft. boom 


Pitman Crane Model 80, a new 
highly mobile truck-crane, features a 
capacity up to 4 tons on a 25-ft. boom, 
with additional boom lengths up to 
59 ft. Designed for installation on 
2'¥4-ton trucks or larger, precision op- 
eration, ability to use the truck it is 
mounted on for more than a single 
purpose, quick set-up time, and ease 
of control are additional features. A 
versatile loadline winch, which can be 
operated with power-up, power-down 
or free spooling, allows the operator 


either to let the load down under full} 
power or to slip it down as fast as he 


frame on a long wheelbase truck, ale 
lowing the owner to use the same 
truck on which the crane is mounted 
to haul a trailer. Manufacturer is Pit 
man Manufacturing Co. ; 


960 
Power-shiftable moldboard 
available on Adams graders 


Adams motor graders are now} 
available with power-shiftable mold- 4) 
board, a feature which enables the” 
operator to get extreme blade posi- 


ting low, flat backslopes, and to get” 


se ee ed 


4 fh 


wide reaches outside the line of — 
wheels for shoulder finishing, cast-~ 
ing material over embankments, etc. 
Hydraulic power, operated through a © 
convenient control in the cab, en-— 
ables quick shift of the blade outward ~ 
or inward, and also permits the grader ~ 
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WELLMAN Wiliams Type \ 
PERFORATED DRAGLINE BUCKET of 
speeds the wet jobs 
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a 
i 
@ You get big loads fast with this Wellman | 
Perforated Dragline Bucket because excess 
water goes out while gravel stays in on jobs i 
such as illustrated. 

Built of special alloy steel—all welded for 
strength plus light weight. You can work fast- 
er with less maintenance with Wellman drag- 
line buckets. | 


Want Facts? 


Write for free descriptive bulletins. 
Dragline, Clamshell, Custom-Built Buckets, Stone and Wood Grabs. ] 


ARIZONA—Lee Redman Company, Phoenix, Arizona 
CALIFORNIA—Coast Equipment Company 
San Francisco, Calif. 
OREGON—P. L. Crooks & Co., Inc. 
2145 N.W. Pettygrove Street, Portland 10, Oregon 
WASHINGTON—Construction Equipment Corp., Spokane 
Clyde Equipment Company, Seattle, Wash. 


THE WELLMAN ENGINEERING COMPANY 


7000 Central Avenue « 


Cleveland 4, Ohio 


| 


‘rator to dodge culvert heads, 
‘ts, and stakes without altering the 
‘le or plane of the blade or chang- 
‘the direction of grader travel. A 
ft of 26% in. to either right or left 
senter position can be made in 10 
_ Manufacturer is J. D. Adams 
/nufacturing Co. 


961 
refraction seismic 
ipment. announced 


Acquisition of a complete set of 
y refraction seismic equipment has 
‘n announced by Fisher Research 
‘oratory, Inc., of Palo Alto, Calif. 
his special equipment was built for 
*m by Midwestern Geophysical 
“ooratory and will be used as an ex- 
»ratory tool for obtaining depth to 
trock and other subsurface data for 
indation and construction work. 


962 
le-A-Matic cuts down 


‘The Super Hole-A-Matic, a self- 
'wered portable hole-digging and 
‘aneling machine, digs holes at any 


» to 6 ft. deep with a shaft extension, 
ind for pipe installations it will tun- 
»l up to 12 ft. It takes just one min- 
e to dig post holes, holes for sign 
‘stallations, and concrete pier holes. 
“ccording to the manufacturer, the 
yecially-designed blades work witha 
ulverizing, grinding action, and will 
ot bend, break or throw the operator 
‘hen obstructions are encountered. 
the power unit can be used ona 115-y. 
"C or AC (60 cycles or less) power 
»utce, or it can operate in a remote 
ocation from a 1.25-kw. (or more) 
\C or DC generator. Manufacturer is 
Multi-Matic Corp. 

963 

ileavy-duty automatic welding 
achine on the market 

A rugged new heavy-duty auto- 
matic welding machine, Model 650, 


‘as been developed for use by aggre- 
vate crushing companies, steel mills, 


10,000 WATTS «« 


MODEL 10CW 
10,000 watts A.C. 


Check these 
advantages! 


3% High capacity for big jobs. 

3 Twin-cylinder, horizontally-op- 
posed, air-cooled, alternate- 
firing engine. 

% Aluminum-alloy cylinder heads. 

% Extra-large, replaceable bear- 
ings. 

% Full-pressure lubrication, 6-quart 
oil capacity, oil filter. 

> Impulse-coupled, high-tension 
magneto ignition; radio sup- 
pressed. 

%& Quiet, vacuum air cooling of 
generator and engine. 

% Excellent accessibility; snap-off 
housings. 

+k Extremely quiet running. 

3% High performance generators. 

%& Completely equipped with con- 
trols and instruments. 


ELECTRIC PLANTS 
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Costs less than any other 
complete electric plant! 


You can’t match it anywhere in perform- 
ance, equipment or value. The sensation- 
al new Onan 10CW gives you every- 
thing you’ve wanted in an electric plant 
plus exceptional mobility for a unit of its 
capacity. 

On large construction jobs, where 
wattage requirements for power tools 
are high, or where floodlighting of ex- 
tensive work areas is essential, the Onan 
10CW delivers all the electric power 
you need. 

Before you buy another electric plant 
for any purpose, take a good look at this 
new low-cost powerhouse! 


Model 5CW 
5,000 watts 
Same advanced desig 
as the JOCW with all 
its exclusive advantages. 
Built for heavy duty, eco- 

nomical operation. 


AUTHORIZED DISTRIBUTORS: 


ETS-HOKIN & GALVAN 
551 Mission St., San Francisco, Calif. 
218 N. Avalon Blvd., Wilmington, Calif. 


SPARKS AND WILLS COMPANY 


1624 S.E. Grand Avenue, Portland, Oregon 


\l 
Electric Plant 


FREMONT ELECTRIC COMPANY 
744 North 34th, Seattle, Washington 
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and the general construction field. It 
features a consolidated finger-tip con- 
trol panel; dual, adjustable, spring- 
braked rod-reel holders; an 8-ft. cross 
arm with side beam carriage; a weld- 
ing head complete with assorted con- 
tact tips, tip extensions, and adjust- 
able rod feed rollers. All incidental 
wiring is harnessed to allow 3-phase, 
220/440-v., 150/75-amp. connection at 
point of installation. Manufacturer is 


Leader Welding & Manufacturing Co. 


964 
Heavy-duty dump body designed 
to haul abrasive materials 


Designed to withstand the hard 
shock of power shovel, chute and con- 
veyor loading, a new “rock” type 
dump body is now available in 5- to 


15-yd. sizes from Galion Allsteel Body 
Co. The body is constructed of high 
tensile steel plate and features extra 
wide box-type side bracing, both hori- 
zontal and vertical, on the head sheet 
and sides. According to the manufac- 
turer, the new design eliminates the 
side bulging which is the most com- 
mon cause of heavy-duty body fail- 
ures. The “rock” body sides fold inte 
the reinforced body floor at a 45-deg. 
angle to prevent material from lodg- 
ing in corners. 

Need for a tailgate is eliminated by 
a 15-deg. angle scow-type rear end 
which packs the load firmly in place. 
Dumping is handled by Galion heavy- 
duty hoist models 880, 1000, and 77353, 
applied in accordance with load re- 
quirements. The driver’s compart- 
ment is protected by a sturdy, box- 
braced, full size cab protector. 


965 


New series gas burners 
range to 11,520,000 Btu 


A new series multiple-section, up- 
shot gas burner is available in stock 
sizes ranging from 450,000 Btu input 
to 11,520,000 Btu or more. Easily in- 
stalled through the ash pit door, the 
numerous possible combinations of 
burner heads enable one to apply the 
burner for the most effective use of 
the fire-box area. Individual Venturi 
mixing tubes for each burner head 


assure uniform mixture to all parigh 
of the burning area. Primary air @& 
trainment is high, and adjustment 
provided for various types of fuel 
When recommended controls 
used, the burner is step-acting and #§ 
modulated so that the various burn 
sections come on in sequence insté 
of all at once. Manufacturer is Pett 


966 ’ 
One-part scaffolding lowers 
cost and erection time 


A new steel scaffolding system, co 
sisting of one basic part, a standard 
tubular steel frame, is reported 9} 
offer major savings in scaffoldin 
costs and erection time in the f 
range of scaffolding applicatio 
Four of the standardized frames fo 


UTILITY 


SPRAY TANK § 


4 


You'll need a 101 Utility Spray Tank to 
do it! Because here’s a combination of 3 
Units all done up in one package. The 
Model 101 is designed to give Highway 
Departments and Contractors a Utility 
unit that will do a variety of road main- 
tenance jobs economically. The 101 Utility 
Spray Tank has a Spray Bar for small 
application work, Hand Spray Attach- j 
ment for patch work and Pouring Pot ‘4 


+ ¥. — a Rea ee aay, 
ae Outlet for crack filling work. This 101 
LITTLEF ‘ sfeicks CA : 
ORD 101 UTILITY SPRAY TANKS SOLD BY: Utility unit will handle Asphalt, Tar Emulsion, Road Oil 
EDWARD R. BACON COMPANY.................... San Francisco 10, California ; 


and Cut-Back. Has a fast heating system with Vaporiz- 
ing Torch Type Burners. The 101 is made in both Truck 


SHRIVER MACHINERY COMPANY.. 


Saecieanes Phoenix, Arizona 
SMITH BOOTH USHER COMPANY... 


-Los Angeles, California 


YUKON EQUIPMENT COMPANTY.........02...-cccccccccceecceee Seattle, Washington Mounted and Trailer Mounted Models, sizes ranging 
dace haa A esl oly linial eee etcaas : for mar Povescco 3, Oregon, from 400 to 1000 gallons. If you want your main- 
eattle 4, Washington, Spokane 2, Washington, Boise, Idah : i j 
HALL-PERRY MACHINERY COMPANYS 5 Bante Montene beeps © Saya We beth Bote: ee Cee job res 
further details write for Bulletin No. 5. 


LUND MACHINERY COMPANY..........00........cccccceeeeeee Salt Lake City, Utah 


— Se ee ae mt 
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_-ft. square section 4 ft. high, and 
‘Itiples of such sections form 
yers, long runs of scaffolding, or 
r structure desired. An exclusive 
»-fit design permits one frame to be 
rted into another without the use 
casteners. No tools are required for 
tion. In addition, the compact de- 
'n permits stacking in a small space 
1 simplifies transportation. Manu- 
'turer is Brainard Steel Div., Sha- 
1 Steel Corp. 


967 


savy-duty trench hoe boom 
‘ailable for Gar Wood 
_ Series excavators 


Designed for rugged excavation, 
yss-country pipeline and other ex- 
sme operations, a new 8,500-lb. 
avy-duty trench hoe boom is now 
jailable for Gar Wood 75 Series ex- 


)vators. It is easily removed for con- 
‘rsion to shovel, crane, dragline, 
amshell, pile-driver and the exclu- 
've foundation borer attachments on 
ne 75A, the heavy-duty 75B, and the 
‘ BT truck crane. Manufacturer is 
sar Wood Industries, Inc. 


968 
schield Bantam new crawler 


Ye 


ovel-crane available 


' Model C-35, a new 3¢-yd., 5-ton 
ated crawler-mounted line of cranes, 
rack hoes, draglines, shovels, clam- 
ells, pile drivers and magnet cranes, 
-as been announced by Schield Ban- 
am Co. Selling for only $9,350, it is 
ported to be the lowest priced ma- 
ine of its kind. Many important en- 


gineering features are incorporated in 
its design: two-speed independent 
travel, enabling the operator to work 
a front-end attachment while travel- 
ing and swinging the machine; heavy- 
duty main frame and deep, rigid side 
rails on undercarriage; 6 track rollers 
which provide even distribution of 
load weight over entire track assem- 
bly; a “twin-swinger” drive attach- 
ment, plus fast-acting mechanical 
controls and jaw clutches which en- 
ables the operator to enter turns 
with a split-second pause return to 
straight-line travel after turn with- 
out stopping. Equipped with 16-in. 
pads, it has an overall width of 94 in. 
It weighs 15,522 Ib., including 1,400-Ib. 


counterweight, but without a front- 
end attachment. A power boom hoist: 
is standard equipment. The wide 
range of front-end attachments which 
are available for this new Model C-35 
are interchangeable for use on either 
the C-35 crawler or the T-35 truck- 
mounted machine. Equipped with a 
streamlined basic unit cab, it incor- 
porates other standard Bantam fea- 
tures. 


969 
Wire braid air hose 
designed for heavy duty 


Commander, a new heavy-duty air 
hose suitable for working pressures 
up to 400 lb. per sq. in., is designed 


D-7 AND D-8 BOTTOM 
TRACK ROLLERS and 
roller parts—machined to 
fit track rail and give 
maximum value in trac- 
tion. 


D-8 HEAVY DUTY 
GROUSER SHOES. .Bar 
engineered to wear 
evenly. Minimum foss of 
traction and flotation. 


“HENSLEY MAKES ROAD BUILDING EASIER... 


LIGHT WEIGHT, HEAVY 
DUTY RIPPER. Fits all 
medium and large dozers. 
Penetration 16’’ to 20°’. 
Excellent tool where grade 
has been lost and for 
corner cuts, 


REMOVABLE DOZER’ 

“RIPPERS when used In 
sets of three to five 
units, they give you cov- 
erage the width of blade 
for ripping concrete, 
hardpan, blacktop, red 
rock and other hard sur- 
faces. 


HEAVY DUTY ROCK END 
BITS for D-6, D-7 and 
D-8 dozers. Designed for 
lasting wear and pene- 
tration. 


INCREASE YOUR TRACTOR’S WORKING POWER 
|. WITH THESE, AND OTHER ITEMS AVAILABLE AT YOUR HENSLEY DEALER: 


Dozer brush rakes, scraper rippers, scarifier shanks and teeth, overlay 


end bits, hitch blocks, D-8 water pump shafts and impellers. 


EQUIPMENT COMPANY 


816-98th AVENUE e@ 


TRADE MARK 
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OAKLAND 3, CALIFORNIA 


Write for the name of your neorest HENSLEY Dealer 
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for service where high working pres- 
sures are required or where the hose 
cover is subjected to severe abrasion. 
It is reinforced with a single braid of 
high tensile steel wire and is said to 
be more flexible than other types of 
heavy-duty air hose. Manufacturer is 
B. F. Goodrich Co. 


970 
New concrete block machine 
available 


From 400 to 500 standard 8 x 8 x 16- 
in. blocks per hr. is the production 
rate of this new FMC-400 fully auto- 
matic concrete block machine. Em- 
ploying 5 motors totaling 11 hp., the 
machine is hydraulic and uses no 
compressed air. One set of plain steel 
pallets produces all masonry units. 
The operator may adapt the machine 
to moisture content of the concrete 
as well as to the various types of ag- 
gregates. Made by Fleming Manu- 
facturing Co. 


971 


Covered glass reticles 
permit safe cleaning of 
surveying instruments 


Now a feature of Gurley transit and 
levels, covered glass reticles permit 
cleaning of surveying instrument 
reticles without danger of destroying 
the fine lines. With the covered glass 
reticle in place, any dust which may 
drop on the surface of the glass will 


not be in the focal plane of the cross- 
line, so that there can be no effect of 
a spotted reticle. The Gurley cover 
glass is cemented in place over the 
pattern. Manufacturer is W. & L. E. 
Gurley. 


972 
Protective shield featured on 
tool for setting studs 
in concrete or steel 


A permanently-attached spall or 
protective shield is the special feature 
of the Velocity-Power Driver, a car- 
tridge-actuated tool for setting studs 


in concrete or steel. For close-to-the 
wall jobs, a section of the spall shie 
may be lifted and turned out of t 
way. Time, labor, and money @ 
saved with this new unit because t 
worker simply loads, positions, ani 
fires it. Use of an integral cartrid 
eliminates the need for matching a 
fitting, and either 14-in. or 3%-in. stu 
may be driven with the same w 
because of its interchangeable be 
rels. A spring-loaded safety arm a 
center-fire cartridges avoid accident 
discharge and assure correct load f 
the job. Manufacturer is Veloci 
Power Tool Co. 


973 


Cleveland Model 92 trencher | 
now equipped 
with 4-speed transmission 


Easier shifting is now possible b 
use of the four-speed motor tr 
mission which has been developed 
the Cleveland Model 92 Baby Digg 
trencher. While providing for a m 
evenly graduated progression 
usable speed combinations, the ni 
unit doubles the number of digging} 
wheel and traction speeds previously 
available in the Model 92. For each: 
the 4 speeds (4 forward and 1 revers 
there are 12 crawler speeds, th 
combinations thus developed 
viding 30 or more smoothly-balan 
digging speed combinations rangin 
from .45 to 34.6 F.P.M. Contained i it 


PART OF YOUR FACE? 


No, of course, you wouldn't! 

Then why clean only part of the 
oil in your engine? Why 

be satisfied with anything less than 
the best protection you can give 
your engine’s moving parts? 

Keep all your oil clean, and 

all the moving parts of your en- 


gine protected, with warranted 
Winslow Full-Flow Filters! 


TLIO) GHGS 


Winslow Engineering Company * 4069 Hollis St., Oakland 8, Calif. 
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durability. 


sion uniformly. 


% FLEXCO Fasteners 
make tight butt joints 
of great strength and 


% Trough naturally, oper- 
ate smoothly through 
take-up pulleys. 

% Distribute pull or ten- 


3% Made of Steel, Monel, 
Stainless, Everdur, 
Also Promal top plates. 

%& FLEXCO Rip Plates are for bridging soft spots and FLEXCO 
Fasteners for patching or joining clean straight rips. | 


Order From Your Supply House. Ask for Bulletin F-100 
FLEXIBLE STEEL LACING CO. 


4704 Lexington St., Chicago 44, Illinois 


CONVEYOR 

AND 
ELEVATOR © 
BELTS OF © 
ANY WIDTH 


Compression Grip distributes 
strain over whole plate area 
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“Ided steel, oil-tight housing, and 
~pped with anti-friction bearings, 
unit is available from Cleveland 
tacher Co. 


id 974 
hanical hand-winch has 
00-Ib. low gear capacity 


aitable for construction uses 
‘re heavy pulling or lifting is re- 
‘ed, the Stampco Handiwinch is a 
/hanical hand-winch with low gear 
| capacities up to 10,000 lb. It is 
table and its all-steel electric weld 
‘struction combines strength with 
ot weight. The jam-proof brake 
ign allows for safe, accurate load 
tting. Manufacturer is St. An- 
iny Machine Products Co. 


975 
‘ant steam cleaner 


erates two steam-guns : ¢ ARCO 
There is now available a new giant- 
= steam-cleaner with increased WY i NC He E Ss 


yacity for heavy-duty cleaning. 


speed up jobs for 
Houston Construction 


I. PREPARING THE BED on a 40-mile stretch of a 158-mile, 30-inch 
: pipeline from Texas to Tennessee, the Houston Construction 
Pree enough +9 operate two, steam= Company used one of their 12 Carco GO winches to tow a 30-ton 
Bas, it will deliver 200 gal. of com- ditcher. ‘This ditcher has a 12-foot cutting wheel that cuts about 


‘med, saturated steam and cleaning : : 
“tergent per hr. A force of 130 Ib. one mile of bed, 514 ft. wide by 6 ft. deep, every 12 hours. 


sessure drives forth this cleaning : : bot 
yray. Full steam is generated feet Carco GO winches were specified because this winch was 


old water in only 2 min. Safe and designed and built for pipeline and oil field work. It’s a two-speed 

mmple to operate, two electrical winch ... a slow speed with high line pull for the hard, steady 

witche s are the only controls. Avail- pulls needed in towing heavy machinery, rescuing mired and 

dle either as a stationary or port- af Ae : : i : 

ole unit. Manufacturer is Quick ditched equipment and pulling long pipe sections... and another 

‘harge, Inc. speed for lighter winching jobs such as loading, unloading, lifting 
pipe, and general construction and oil field uses. 


976 
iigid lightweight screed The Carco GO winch has an extra large cable capacity for the 
peeds production “long reach.” It mounts on tractors in the 76- to 100-horsepower 
A new extra-rigid, lightweight ‘range. A four-roller fairlead, which maintains maximum line pull 
creed with retractable wheels is said regardless of the direction of the load, can be easily attached. See 


‘9 reduce finishing time and greatly 


mprove compaction. High frequency your nearest Carco dealer. PACIFIC CAR AND FOUNDRY COMPANY, 
‘ibration with up to 9,600 vibrations Renton, Washington. Branches at Portland, Oregon and Franklin 
er min. provides uniform compac- Park, Illinois. 


tion over the entire length of the 
‘ongest screed beam. Increased height 
of the screed beam results in the elim- 
Imation of the need for the former 
neavy-welded, box-type section on 
‘he flange of the beam, and moreover WINCHES For ALL 
t increases the rigidity to assure users 
A more accurate strike-off than was INDUSTRIAL TRACTORS 
dossible previously. The new wheels 
allow the operator to roll back the 
screed for as many passes as desired. 
‘Manufacturer is Master Vibrator Co. 
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"or DISTRIBUTORS 


TRUCE CONDITIONS in Korea nation”: fixed assets in plant and 


will not lessen the demand for con- shop equipment, equipment and parts 
struction equipment, but distributors inventory, rental fleets, open accounts 
and contractors in the Pacific Coast receivable, and self-financing of in- 
area must intensify their plans to stalment receivables. 
meet increased competition with Self-financing of instalment receiv- 
more efficient use of their dollar sup- ables, Thrower said, is the “part of a 
ply, according to E. H. Thrower, vice business, more than any other, that 
president of C. I. T. Corp. in charge can slow up dollars in their turnover. 
of the San Francisco Regional Office. There is no valid reason why a dis- 
Population increases and the geo- tributor should provide his business 
graphic shifting of population will with so many dollars that he can be 
boost the economy, Thrower said, banker to all his cutsomers. A finan- 
particularly in the construction in- cial institution can much better pro- 
dustry, since these factors will call vide the substantial and, from time to 
for more housing, schools, roads, air- time, fluctuating, quantities of dollars 
ports, public utilities, and the like. needed to finance instalment receiv- 
Overall demand for construction ables.” 
equipment will stay about where it is Thrower also suggested that some 
now and the supply of construction distributors are writing contracts for 
equipment will be relatively more equipment purchases that are too 
plentiful for civilian use. short as to terms. He said this often 
“This means a large, fast turnover happens because the distributor does 
market lies ahead, but good business not realize that independent financial 
won't mean better profits for contrac- institutions are equipped to extend 
tors and equipment distributors un- the longer terms needed by many con- 
less they maintain a fast dollar turn- tractors. 
over,” Thrower added. “With higher priced equipment 
From the equipment distributors’ built to last longer, we are now pre- 
standpoint, Thrower pointed out that pared to consider terms of 36 months 
five major features cause dollar “stag- where the kind of equipment, the 
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WISCONSIN-Powered 
\ Ns <> VIBRATOR 


“"~S This Wyco Concrete Vibrator, made by Wyzen- 
ai beek & Staff, Inc., Chicago, Ill., is powered by 
eu a 4-cycle single cylinder Wisconsin Air-Cooled 
Engine... delivering 7000 to 8000 vibrations 
per minuto, operating through a jeicxsbatt ata 
2-to-1 ratio. 


Working in stiff concrete mixtures to settle and 
fill foundation forms without voids or rough, 
porous spots in the wall calls for dependable, 
hard-hitting power...such as supplied by this 
Wisconsin Engine. Timken tapered roller bear- 
ings at BOTH ends of the crankshaft carry the 
load and an outside-mounted high tension mag- 
neto with impulse coupling provides quick, easy 
starts in any weather. 


For dependable, heavy-duty service and lowest 
maintenance costs . . . specify Wisconsin Air- 
Cooled Engines (3 to 36 hp.) for Your equipment. 


WISCONSIN MOTOR CORPORATION 


World's Largest Builders of Heavy-Duty Air-Cooled Engines 
MILWAUKEE 46, WISCONSIN 


credit worthiness of the contrac 
and his requirements are such as 
make it sound business.” 

“Tt is equally important,” Thro 
said, “for the contractor to turn 
dollars over rapidly if he is to do su 
cient business and make substan 
profits. The contractor cannot dot 
successfully unless he keeps his fi 
cial condition liquid so he is able: 
carry payroll, materials, and ot 
preparation and work costs for 
period of time between acceptance 
his bid and the payment of estimat 

“To keep working capital liquid a 
at the same time to purchase suffici 
cost-saving equipment to do the j 
efficiently means that the contract 
should fund his equipment purcha 
for a period long enough to be su 
able to his jobs on hand and his anti 
pated income. Contractors in const 
tation with distributors and finanei 
institutions can secure equipme 
finance terms of from 6 to 36 mont 
depending on their individual need 

According to Thrower, contracto 
who are well supplied with equipmet! 
but who need additional workir 
capital for job preparation can uj 
their equipment fleets as a borrowir 
base for additional working capit 
needs and are well advised to do so 
they have sufficient profitable wot 
on hand or ready to bid. 


Link-Belt Co. promotions 


Harvey V. Eastling, formerly ge 
eral sales manager, Pacific Divisio 
Link-Belt Co., is now assistant ge1 
eral manager, Pacific Division. Dot 
ald E. Thal, formerly Eastling’s a 
sistant, has replaced him at his forme 
post, with headquarters in San Frat 
cisco. 


Jack Holland opens own 
construction supply house ‘ 


Jack Holland, sales manager an 
director of Foulger Equipment Cc 
Salt Lake City, has resigned and wi 
open a construction and industri 
supply business in Salt Lake. Hollar 
had been with Foulger six years an 
is well known in the Western co1 
struction industry. 


Holland Vincent 


New sales mgr. for Foulger 


C. G. Vincent is named sales mat 
ager for Foulger Equipment Co., Sa 
Lake City, Utah. The appointmen 
made public by B. L. Foulger, pres 
dent and general manager, is effectiy 
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ust 1. Vincent, a salesman for the 
for the past four years, will di- 
the entire sales organization. He 
@ formerly assigned to the terri- 
, of southern Utah and eastern 
vada. Vincent replaces Jack Hol- 
}1, recently resigned. 


t. distributor for 
4 Lubricant Co., Inc. 


eorge Ripley, formerly with Nash- 
vis Machinery Co., Billings, Mont., 
J lv represents D-A Lubricant Co., 


George Ripley 
of 
D-A Lubricant 


‘c., manufacturer of lubrication for 
lavy-duty machinery and oil for 
Pavy-duty engines and transmis- 
‘ns, in Montana. 


1 Bush joins So. Calif. Equip. 


ill Bush has recently become a 
ember of the sales staff of Southern 
‘alifornia Equipment Co., according 
Lon Millar, sales manager. Bush 
'as formerly with Minneapolis-Mo- 
e Co. and served as industrial super- 
® sor for this company in the Western 
‘ates. He is well known in construc- 
Mon circles and has the good wishes 
= his many friends. 


1D 


Jew field rep for Peterson 


Ed Cryer is the newly-appointed 
vecial field representative on parts 
rad service for Peterson Tractor & 
_quipment Co., according to Howard 
‘eterson, head of the San Leandro, 
@ ‘alif., firm which distributes Cater- 
if illar and John Deere products in the 
ve counties of the Bay Area. Cryer’s 
i] xperience includes several years in 
@he parts and service departments of 
Saterpillar, Tractor Co., and two with 
"heir Western distributors. 


i 


Sandham 
‘Regional manager for Cummins 
Wilmot Sandham, formerly an auto- 
»motive and service engineer for Gen- 
eral Petroleum Corp., is now Cum- 
‘mins Engine Co.’s Southwestern re- 
-gional manager, with headquarters at 
Los Angeles, replacing A. S. Leonard 


Cryer 


who recently resigned the regional 
post to take over the Southwest deal- 
ership in New Mexico. Sandham will 
represent Cummins in California, Ne- 
vada, Arizona, and New Mexico. 


Hensley names new dealerships 


Hensley Equipment Co., Oakland, 
Calif., manufacturer of dozer rippers 
and brush rakes, end bits, D-7 and D-8 
track rollers, scraper rippers, scarifier 
shanks and teeth and allied tractor at- 
tachments, announces the following 
exclusive dealerships in their particu- 
lar areas: Loggers & Mill Supply, Ar- 
cata, Calif.; Lowry Euipment Co., 
Redding, Calif.; S & M Supply Co., 
Grand Junction, Colo.; Gossman 


Scraper Works, Monte Vista, Colo.; 
Joe Smith Machinery Co., Denver, 
Colo.; Elko Blacksmith Shop, Elko, 
Nev.; Fowler Engineering Sales, 
Ashland, Ore., and Western Equip- 
ment Co., Eugene and Portland, Ore. 


Casey-Metcalf new 
All Purpose rep. 


Casey-Metcalf Machinery Co., Inc., 
of Los Angeles has been appointed 
Southern California distributor for 
the All Purpose Spreader Co., Elyria, 
Ohio, manufacturer of wideners, roll- 
ers and bituminous pavers. This is an 
important addition to the well known 
accounts handled by Casey-Metcalf, 
such as Insley Mfg. Co., Lull Mfg. 


LOW-COST 
MORE DURABLE 
CONCRETE 


O 
© 
® 


MORE UNIFORM 
MORE WORKABLE 


— at mixer 


O 
O 


— at point of 
placement 


O 


O 


O 
O 


O 
O 


O 


Darex is another Dewey & Almy 
product doing a better job for less 


ASK YOUR NEAREST DEALER 
ABOUT DAREX: 


Pacific Coast Aggregates, San Fran- 
cisco; Blue Diamond Corporation, Los 
Angeles; C. E. Mitcham, Salt Lake City; 
Baker-Thomas Lime & Cement Co., 
Phoenix; Ray Corson Machinery Co., 
Denver; Mason’s Supply Co., Portland; 
Miller-Richardson, Helena; Hawaii 
Builders Supply Co., Honolulu. 
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© The only catalyzed 


air entraining 


© agent specifically 
O formulated for 
© your concrete job! 


Proof plenty. Look at big concrete 
jobs with multiple, intricate forms, 
heavily reinforced. Contractors used 
low slump concrete and needed work- 
ability. Answer—DAREX AEA because 
of low cost and outstanding uniform- 
ity, not only at mixer but at point of 


placement. 


CHARLES R. WATTS & CO. 
4121 - 6th Avenue N.W., Seattle 7, Wash. 
Darex AEA Distributors for Dewey & 


Almy Chemical Co. in 11 Western States, 
Alaska and Hawaiian Islands. 


CHARLES R. 


Watts « Co. 


4121 Sixth Ave. N.W. « HEmlock 8400 
SEATTLE, WASHINGTON 
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Co., Meili-Blumberg Corp., Minne- 
apolis-Moline Co., ete. 


E. S. Jenison dies 


E. S. Jenison, well known president 
of Jenison Machinery Co., San Fran- 
cisco, was drowned August 1 in a 
boating accident off the coast of San 
Francisco. Jenison’s first business ex- 
perience began after his graduation 
from the University of Michigan in 
1909 when he went to Puerto Rico 
for the Otto Engine Co. About 1913 
he joined the Goulds organization at 
their Montreal office, later going to 
Philadelphia and Seneca Falls, N. Y., 
for the firm. In 1925 he came to Cali- 
fornia as vice president in charge of 
Smith Booth Usher Co.’s San Fran- 
cisco office. In May 1928 he organized 
the Jenison Machinery Co. which 
succeeded Smith Booth Usher Co. 
there. Jenison was past president of 
CED, past president of San Francisco 
Machinery Dealers and a director of 
AED. 

Business at Jenison Machinery Co. 
is being continued as before. H. L. 
Davis, vice president and secretary, 
is in charge of construction sales, and 
T. F. Pimper, vice president, is in 
charge of machine tools and wood- 
working. 


Lima appoints Heiner in Salt Lake 


Heiner Equipment & Supply Co. is 
named distributor for “Lima” shovels, 
cranes, draglines and pull shovels, 
handling the account- for the entire 
state of Utah. Heiner’s sales and serv- 
ice facilities are located at 501 West 
Seventh South, in Salt Lake City. 


So. Calif. Equip. Co. 
receives Hiab dealership 


Lon Millar, sales manager of South- 
ern California Equipment Co., Los 
Angeles, announces the company has 
taken on the distribution of Hiab 
truck cranes for its territory. 


Bailey named new Telsmith rep. 


Announcement of the appointment 
of Robert S. Bailey as representative 
for Southern California is made by 
The Smith Engineering Works, Mil- 
waukee, Wis., manufacturer of “Tel- 
smith” crushers and other equipment 


for gravel pits, quarries, mines and 
contractors. All the counties south of 
and including San Luis Obispo, Kern 
and Inyo will be under the jurisdic- 
tion of this new office located at 816 
West Fifth St., Los Angeles 17. Bailey 
is an engineer with a background of 
many years of experience in machin- 
ery sales throughout the United 
States and is qualified to be of real 
service to aggregate producers in 
Southern California. 


LeTourneau-Westinghouse 
reorganizes sales territories 


Reorganization of sales territories 
into Eastern and Western has now 
been effected. J. A. Vincent continues 
as Eastern division sales manager, 
and F. W. Duke, former district sales 
representative for the company, has 
been appointed Western division sales 


cone 


4 


F. W. Duke 
Western 
Division 

sales 
manager 


manager. Under the reorganized set- 
up, there has been some re-assignment 
of district sales representatives and 
distributors they serve. Western dis- 
trict representatives and their distrib- 
utors are: L. E. Jorgenson—Bay 
Cities Equipment, Inc., Oakland, 
Calif.; Crook Company, Los Angeles 
and Bakersfield, Calif.; and Sierra 
Machinery Co., Inc., Reno, Nev. A. 
W. Travis—Loggers & Contractors 
Machinery Co., Portland and Eugene, 
Ore.; Modern Machinery Co., Inc., 
Spokane and Seattle, Wash.; Van- 
couver Equipment Corp., Ltd., Van- 
couver, B. C., Canada and State of 


Idaho. H. W. Murphy—Arizona 
Equipment Sales, Inc., Phoenix, 
Ariz.; Contractors’ Equipment & 


Supply Co., Albuquerque, New Mex., 
Contractors’ Equipment’ & Supply 
Co., El Paso, Tex.; Rocky Mountain 
Machinery Co., Salt Lake City, Utah, 


NEW HEADQUARTERS of Star Machinery Co. at 241 Lander St., Seattle. The 
$800,000 building houses a modern display floor, offices, service shop, a large parts 
department and heated warehouse. Floor space totals 74,800 sq. ft. This expansion 
is the result of the growth and industrial development in the Northwest. The firm, 
headed by Victor 'E. Rabel, operates branches both at Portland and Spokane. 
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and Pocatello, Idaho; states of Cole 
rado and Wyoming. A. M. Kride 
Contractors’ Supplies Limited, Re 
gina, Sask., Canada; Costello Equ 
ment Co., Ltd., Calgary and Edm 
ton in Alberta, Canada; Myhr 
Equipment Co., Inc., 0 
Dak.; Prairie Equipment & Radi} 
ators Limited, Winnipeg, Manito 
Canada, and Western Construct 
Equipment Co., Billings and Mis 
soula, Mont. % 


Detroit Diesel reps in the West 


Several changes in the assignment 
of its field sales and service person 
have been announced by Detroit D 
sel Engine Division, General Mot 
Corp. A. W. Anderson, formerly f 
tory sales representative in the N 
Orleans area, is now in Los Ange 
in the same capacity, succeedin 
Charles Howell, who was transferre 
to the Tulsa sales office. ; 


Iowa Mfg. has new district rep. 


The appointment of Kenneth 
Turner asa district representative for 
the “Cedarapids” line of aggregate 
producing and bituminous mixi 
equipment is announced by the low 
Manufacturing Co., Cedar Rapids, Ia 
With headquarters in Dallas, Turn 
er’s territory includes the state o 
New Mexico, as well as Texas, Okla: 
homa, Arkansas and Louisiana. He is 
well known throughout the construc- 
tion machinery manufacturing indus 
try and before joining the Iowa or 
ganization was domestic sales man- 
ager for the former LaPlant-Choate 
Co. { 
Wright elevates Woodland 


Wright Power Saw & Tool Corp., 
Stratford, Conn., manufacturer of the 
Wright air saw, announces the pro- 
motion of I. F. Woodland from West- 
ern district manager to sales man- 
ager. In his new position, Woodland 
will guide the expanding sales or- 
ganization and the distribution of new 
products for construction industry. 


Faulkner joins Power Equip. 


According to an announcement by 
Jack Munroe, president of Power 
Equipment Co., Denver, Colo., Wil- 
liam J. Faulkner recently joined the 
company and has a major interest in 
the firm. He was formerly industrial 
sales manager of the tractor division 
of Allis-Chalmers and more recently 
vice president and general manager 
of an A-C distributorship. 


New line for Four Wheel Drive 


Four Wheel Drive Pacific Co., San 
Francisco distributor, announces ad- 
dition in August of a new line, Petti- 
bone-Mulliken Corp., and its subsidi- 
ary lines, The Universal Engineering 
Corp. and Rome grader. Territory for 
Four Wheel Drive Pacific, with re- 
gard to the new line, includes coastal 
areas of northern California, and the 
entire state below San Luis Obispo, 
Kern and Inyo counties. 
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WEWS OF 
1UANUFACTURERS 


j 


lf named Pioneer 
‘p. and sales mgr. 


| Carl R. Rolf is appointed vice presi- 
| nt in charge of sales of Pioneer En- 
neering Works, Minneapolis, Minn., 
‘cording to an announcement by O. 
‘Ellertson, president. 

"Rolf entered the employ of Russell 
vader Co. as factory sales and sery- 
» representative in 1922, covering 
»e Northwest area. In 1929, after sale 
‘the Russell company to Caterpillar 
_ became Caterpillar dealer in Minot, 
o. Dak. He became associated with 
yoneer shortly after Pioneer bought 
‘e gravel crushing business from 
hiterpillar, and became district sales 
‘presentative for the Western states. 
-om 1940 until the present Rolf has 
‘Id positions with Pioneer as assist- 
it sales manager, assistant secretary 
d sales manager and as vice presi- 
nt and sales manager. 


Rolf 


‘yster appoints new sales chief 


_ Election of Philip S. Hill to vice 
vresident in charge of all sales by the 
ityster Company is announced by 
srnest G. Swigert, president. With 
ne company for more than twenty 
‘ears, he was at one time eastern divi- 
‘on sales manager and has been gen- 
‘ral sales manager for the past several 
“ears at Portland, Ore., the com- 
vany’s headquarters and where one of 
«ss several factories is located. Ap- 
}ointment of Jack Lewis, former chief 
‘roduction engineer, to the position 
jf vice president in charge of all pro- 
juction was announced simultane- 


Ramset gets sales mgr. 


Clarke Tryon has been appointed 
sales manager of Ramset Fasteners, 
anc. 


"Ralph Dunn of Caterpillar dies 


Ralph G. Dunn, assistant general 
service manager of Caterpillar Trac- 
»or Co. at Peoria, Ill., since 1934, died 
/uly 3 at the age of 64, Dunn began 
is business career in San Francisco 
when he became a draftsman with 
illis Polk, architect, later becoming 
associated with Stabler & Dunn, a 
/sontracting firm at Redding, Calif. He 
-oined the Holt Manufacturing Co., 


one of Caterpillar’s predecessors, at 
Stockton in 1915. He moved to Peoria, 
Ill., in 1929 as service manager at Cat- 
erpillar’s plant and in 1934 became as- 
sistant general service manager. 


New Air Placement affiliate 


Airplaco Manufacturing Company, 
Inc., Kansas City, Mo., has been 
formed to manufacture pneumatic 
and construction machinery for air 
placement of concrete as an affiliate 
firm of Air Placement Equipment Co. 
The new firm’s officers are Ralph 
Cronemeyer, president; Milton G. 
Parke, vice president, and Hal Kalou- 
sek, secretary-treasurer. 


New Universal prexy 


J. A. Kirkpatrick, vice president 
and general manager of Universal 
Manufacturing Corp., has been elected 
president. Bernard W. Carbeau was 
named vice president and Robert L. 
Carbeau, treasurer, became assistant 
to the president. 


New AISI officers 


New officers were elected at the an- 
nual meeting of the American Iron 
and Steel Institute by the board of di- 
rectors. They include: Max D. How- 
ell, executive vice president; B. F. 
Fairless and Ben Moreel, vice presi- 
dents; George S. Rose, secretary, E. 
O. Sommer, Jr., treasurer, and C. M. 
Parker, assistant vice president. 


Reduce costs and 


INCREASE PROFITS 


by renting these metal 


forms for concrete 


Economy Metal Forms save time, labor and 
material. They quickly lock together with 
a simple twist of a clamp. Standard units 
fit most jobs. Where needed, special forms 
can be fabricated to specification. 


ECONOMY FORMS CORP. 
Home Office: Des Moines, lowa 
DISTRICT SALES OFFICES: Kansas City, Mo. 
Omaha, Neb. © Minneapolis, Minn. © Fort Wayne, Ind. 
Cincinnati, Ohio © Pittsburgh, Pa. * Metuchen, N. J. 
Springfield, Mass. ° Decatur, Ga. ¢ Dallas, Texas 
Los Angeles, Calif. © Oakland, Calif. © Denver, Colo. 


ECONOMY FORMS 


metal forms for concrete construction 


Benicia, Calif. Phone 628 
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YUBA-Schrock sprockets are flame cut from steel plate. Patented cam-generated 
action produces sprocket teeth guaranteed to fit standard mill or roller chain 
with wearing qualities equal to sprockets made by other manufacturing meth- 
ods. “Special” sprockets with “non-standard” number of teeth readily cut to 
order without penalty charges. Most emergency orders filled in 24 hours. 


Phone, write or wire, nearest office 
NOW for quotations and deliveries. 


YUBA MANUFACTURING CO. 


Room 701, 351 California Street © San Francisco 


EXbrook 2-0274 
Stockton Iron Works - Stockton 7-709? 
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Coleman, Wisconsin 


HELP WANTED 


SENIOR 
FIELD ENGINEERS 


ELECTRICAL 
CIVIL 
MECHANICAL 


Graduate engineers with re- 
sponsible field experience on 
steam power plants or related 
heavy industrial projects. Re- 
quire experience in directing 
the mechanical, electrical or 
civil-structural phase of a ma- 
jor construction project. 


Please write giving complete 
qualifications, references, and 
salary requirements. Your re- 
ply will be confidential. 


Bechtel Corporation 
220 Bush Street 
San Francisco, California 


CHIEF 
MECHANICAL INSPECTOR 


Mechanical Engineer preferred, with broad 
background in mechanical installation and 
operation. Must have responsible experi- 
ence as Inspector of mechanical installa- 
tions on large industrial projects. Central 
station steam power plant experience de- 
sirable. 


Bechtel Corporation 


220 Bush Street San Francisco, California 
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POSITION OPEN 


WANTED: 
TRANSMISSION LINE ENGINEER 


Must be able to pilot Beechcraft Bonanza airplane, and 
also must be capable of typewriting. 


Will travel in five states: North Dakota, South Dakota, 
Wisconsin, Michigan, and Minnesota. 


References required. Contact 


RICHARD ORLANDO 


ORLANDO CONSTRUCTION COMPANY 


Phone 862 


HELP WANTED 


ENGINEERS 


Structural, mechanical, and elec- 
trical for work on hydro-electric 
power developments. Write giv- 
ing full experience record and 
qualifications. 


HARZA ENGINEERING 
COMPANY 


400 West Madison Street 
Chicago, Illinois 


SALES REPRESENTATIVE 


To sell a line of temporary heating units 
to construction equipment distributors. 
Units are used throughout construction 
and industry in all parts of the country. 


Write giving territory covered and other 
lines handled. Box 90, Western Construc- 
tion, 609 Mission St., San Francisco 5, Calif. 


Construction Supt. Wanted 


Construction Superintendent experienced in 
heavy construction and concrete construction. 
Apply by letter only. Replies confidential. 


CONDICK COMPANY 
806 Hearst Avenue Berkeley 2, Calif. 


ENGINEERS — FOREMEN — OFFICE MEN 

Learn latest methods to organize and run 

work. Prepare for the top jobs. Send post 
card for details. 


GEO. E. DEATHERAGE & SON 
CONSTRUCTION CONSULTANTS 
411 So. 5th Ave. Lake Worth, Florida 


Read and Use Western Construction 


Classified Ads for Better Results 


POSITION WANTED 


HEAVY CONSTRUCTION. 
SUPERINTENDENT, 
MANAGER, ESTIMATOR 


Top man, organizer, experienced, 
dams, R. R., levees, canals, high= 
ways; individual and joint venture 
projects. Best references. Experi- 
enced pilot. Will travel. Available | 
now. Write or wire Box 91, West- 
ern Construction, 609 Mission St., 
San Francisco 5, California. 


TEMPORARY BRIDGES 
FALSEWORK TRUSSES 


Bailey Bridge Equipment Co. 
206 Bank of America Bldg. 
San Luis Obispo, Calif. 


LOW SOSk: INSTALLATION AND OPERATION 


iia Saat A 


i CABLEWAYS A 
IMMEDIATE SHIPMENT 

haus ELECTRIC, STEAM or DIESEL $P 
BRIDGES CAPACITY 3 10 20 TONS ECONO! 


BREAK WATERS SELL RENTor BUY) ee 


FILTRATION AND MBURSEN DAM CO INC FLOOD S; 
SEWERAGE PLANTS Dge MADISON AVE NEW YORK #808 REDUC 
a ame 


FOR SALE 


GOOD USED 
EQUIPMENT 


CONCRETE MIXER 
Smith, 2 cu. yd. capacity, tilting 
type with 30 HP motor. 


STEEL HOPPER 
Smith, 2 cu. yd. capacity. 


WEIGHT BATCHER 


Blaw Knox, 2 cu. yd. capacity 
with 3-beam balance scales. 


CEMENT BATCHER 
Noble, with weighing bin, bal- 


ance scales, controls and 10 HP 
electric motor. 


COMPRESSOR 
110 cu. ft. with 25 HP electric 
motor and air receiver. 


BIN 
3 compartment, 13’x26'/2’x10'2’ 


BUCKET LINE 
76’, with 15 HP electric 
gear motor. 


VIBRATING SCREENS | 
2 2-deck | 3-deck 1 4-deck 


DULIEN STEEL E3 LIEN STEEL [53 PRODUCTS. Inc. 


of Washen gton 


9265 —. MARGINAL WAY - LANDER 5000 - SEATTLE 8, WASH 
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‘Practical, Down-to-Earth Welding Rods 
Alloys as they are supposed to be 
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Corrosion Resistant— 
Clean metal 


Strong— 
Low in cracking 


A. P. JOHNSTON CO. 
1845 E. 57th St., Los Angeles 58 
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BACKFILL, uncompacted 


Memo to newspapers 


[Nore: This text is being sent to every 
major newspaper in the West.—Editor.] 


We think the general public de- 
serves to be informed as adequately 
as possible about engineering and 
construction projects. Don’t believe 
it? See the discussion of public rela- 
tions on pp. 68-71 of this issue! 

We believe the daily newspaper is 
the most effective medium for trans- 
mitting such information. We also 
know that your stories are written 
and re-written in unbelievably short 
time. Finally, we realize that your 
headlines are done fast, and cannot 
reflect exactly all meanings of the 
story. 

But we urge this note of caution. 
Please understand that the “One” and 
the “Two” of an engineer’s report (or 
even his conversation) may gain their 
validity only when qualified by 
“Three.” It works the other way, too. 
The engineer’s conclusion, “Three,” 
depends entirely on “One” and “Two.” 
You gotta get ’em all in! 

For instance: A news story re- 
cently to be reported by you con- 
cerned the WASHO test road in 
Idaho. Fact One is that the road was 
built to test various thicknesses and 
combinations of asphaltic paving 
under controlled traffic comparable to 
actual road conditions. Fact Two is 
that trucks rolled over the test road 
last fall, and have run again since 
April of this year. Fact Three is that 
some 6-in. pavement sections—thin- 
nest of them all—have started to 
break up, as expected and openly pre- 
dicted by designers of the road. 

As news men you _ interviewed 
(through a wire service represent- 
ative) an engineer who was in a posi- 
tion to give you the facts about this 
break-up. But you failed when you 
turned to reporting these facts to lay- 
men. Proof? We have read reports 
appearing in three Western news- 
papers that fail to say the break-up 
was expected! In addition, the head- 
lines for the items are as false as they 
are sensationalized: “New Test Road 
Parts Crumble,” Says one; “Western 
Test Road Fails,” says another. 

A statement undoubtedly made by 
the engineer spokesman at the end of 
the interview was the one that you 
should have put first in your stories— 
the fact that this was an anticipated 
failure. Our hat is off to Bill Snyder, 
Wyoming State Tribune staff writer, 
the only one we’ve come across who 
reported accurately. His headline: 
“Predicted Failures Mark Highway 
Test.” And his story fits the headline 
—probably made possible the accu- 
racy of the headline. 

One more word of caution. Engi- 
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neers use many words to communi- 
cate precise and limited meanings to 
other engineers. Among laymen, these 
same words may have broader mean- 
ings, and even broader connotations. 
When the test road spokesman said 
that portions of the road had “failed,” 
he meant that a “structural break- 
down had occurred as the direct re- 
sult of stresses (applied loads or 
forces) imposed repeatedly to cause 
strain (deformation) beyond the de- 
signed limits.” We are sure that those 
are his approximate words explain- 
ing the “failure” to your news report- 
ers. We are sorry that you failed to 
transmit this information accurately 
to your readers. 


We’re in the air age 


We've heard of (but never seen) 
bids being delivered to openings by 
pigeons, police escorts and pin-up 
girls, but dropping them by “bomb” 
from an airplane is a new one. 

Seems that George Miller, Reno 
contractor, was fairly anxious to pick 
up the contract for 3 mi. of asphaltic 
paving in Sierra County, Calif. Being 
a busy man, he figured he’d fly his 
plane to Downieville and arrive at the 
courthouse there with time to spare. 
Too late, he learned that there isn’t 
an airport within 35 mi. of his destina- 
tion. A frantic phone call to the 
county supervisors signaled his next 
action. Minutes before the deadline he 
swooped his plane low over the court- 
house and it was “bids away!” He 
missed his target by a few feet, but a 
county supervisor was able to grab 
the sealed packet from a street just 
north of the courthouse and deliver 
it to the supervisors’ room 60 seconds 
ahead of deadline. 

In best short story tradition, we’d 
like to have a happy ending for this 
piece, but we’ll have to stick to facts. 
Harms Brothers of Sacramento was 
awarded the contract with a bid of 
$20,300. George Miller was second 
low, and the only other bidder for the 
job. 


How many Manitowocs 
per truck? 


Not long ago we had an article on 
this business of balancing equipment 
—how many trucks should there be 
in a given situation to keep one shovel 
busy. Well, things got fouled up 
around here and the headline came 
out, “How many shovels per truck?” 

We thought of that when we heard 
from Arthur Irwin the other day. 
He’s an operator working for Heckett 
Engineering, Inc., at Provo, Utah, 
where his firm is doing scrap iron re- 
covery at the Geneva Steel Plant. 


Twenty-five years ago — 
in Western Construction 


“On Saturday afternoon, Au- 
gust 11, before an attentive audi-— 
ence of 70,000 in the colorful — 
setting of the Stanford Univer- q 
sity stadium, Herbert © 
Hoover, engineer, delivered his — 
speech of acceptance of the Re- 
publican nomination for Presi- — 
dent of the United States.” 

PN ear 


“M. M. O’Shaughnessy, city | 
engineer [San Francisco], has | 
recommended the construction | 
of a traffic tunnel on Broadway | 
from Mason to Larkin streets, | 
at an estimated cost of $1,520,- | 
000.” : 


Hi arate 
“R. B. Randall, for nearly | 


twenty years engaged in the | 
clamshell and dragline-bucket |} 
industry, has been appointed | 
manager of the Pacific Coast } 
division for the crane and shovel | 
department of Link-Belt Co.” 

Fe we epee 


“The Brown-Bevis Co., Inc., 
Los Angeles, announce the re- 
moval of their offices and ware- — 
house from their old location at | 
470 East Third Street to their } 
new building located at 49th and | 
Santa Fe Avenue.” 

pea ee 


“The Caterpillar Tractor Co. |} 
announces the ‘Caterpillar’ Ten |} 
Tractor for production and sale |} 
about the first of 1929. Prices |} 
and specifications ... will be an- 
nounced later... It is known at 
this time, however, that the new 
model offers 10 hp. at the draw- 
bar and 14 hp. on the belt.” 


Irwin listed the major equipment 
units on the job. He started out with 
one Manitowoc 4500 combination 
crane-dragline-magnet rig. Then he 
named four other Manitowoc magnet 
cranes, and a dragline. 

They must be playing musical 
chairs with those rigs. The only other 
equipment included a pair of D8’s and 
a 14-yd. rear-dump Euc. It sure must 
travel! 

Interesting operation, though. A 
3%4-yd. dragline feeds a portable sep- 
arator with slag and scrap. Feed first 
goes over a shaker, then a revolving 
magnet, and finally a revolving screen 


_ They have a perforated tumbling bar- 


rel (square type) for dislodging and 
separating slag and waste from iron 
up to 4 tons. They feed it with an 
8-coil heavy duty Ohio magnet. 
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